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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
May  8,  1990 

COMMISSIONERS 
Rod el  E .  Rodis ,  President 
Sherri  Chlesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


Gordon  Chin 


DEPARTMENTS 


BUREAUS 


-  Hetch  Hetchy  Project 


'  Claims  and  Contracts 


■  Municipal  Railway 


'Energy  Conservation 


Water  Department 


^Engineering  and 

•'Const ruction  Management 


•  Financial  Management 


■  Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A .  Boldr idge 


SECRETARY 


90-079 


Call  to  Order:     2:50  P.M. 


Present :     Pres  ident  Rodel  E .  Rodis ,  Vice  President  Sherri  Chiesa, 

Commissioner  H.  Welton  Flynn,  Commissioner  Arthur  V. 
Toupin,  Commissioner  Gordon  Chin 


On  motion  of  Chiesa,  seconded  by  Chin,  the  Minutes  of  the  regular 
meeting  of  April  24,   1990  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Chiesa,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted : 

90-0142  WD  Declaring  a  Water  Shortage  Emergency  and  adopting  a 
Mandatory  water  Conservation  Program  effective  May 
8,  1990. 

VOTE :     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin,  Chin 

On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0143  WD  Adopting  a  revised  schedule  of  rates  for  suburban 
customers . 

VOTE :     Ayes  -  Rodis ,  Chiesa ,   Flynn ,  Toupin ,  Ch in 

On  motion  of  Toupin ,  seconded  by  Chiesa ,  the  follow- 
ing resolution  was  adopted: 

90-0144  WD  Adopting  the  schedules  for  penalties  for  water  use 
in  excess  of  allotment  effective  August  1,  1990. 

VOTE:     Ayes  -  Rodis ,  Chiesa,  Flynn,  Toupin,  Chin 

On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0145  WD  Declaring  intent  to  issue  tax-exempt  indebtedness  to 
finance  the  Capital  Projects  Program. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 

On  motion  of  Toupin ,  seconded  by  Chiesa ,  the  follow- 
ing resolution  was  adopted: 

90-0146  WD  Adopting  a  revised  schedule  of  rates  for  San 
Francisco  customers . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin,  Chin 


90-080 


RESOLUTION 
NO. 


On  motion  of  Ch iesa ,  seconded  by  Toupin ,  the  follow- 
ing resolution  was  adopted : 

90-0147       WD        Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2034,    8- Inch    Ductile    Iron    Main    Installation  in 
Folsom   Street    between    16th    Street    and    Army  Street, 
in    the   net   amount    of    $422  ,115    to   Bay   Pacific  Pipe- 
lines,   Inc.,    2201    22nd    Avenue,    San    Francisco,  CA 
94116. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 


On  motion  of  Chiesa ,  seconded  by  Toupin ,  the  follow- 
ing resolution  was  adopted: 

90-0148  WD  Approving  the  plans  and  specif icat  ions  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No . 
WD-2041,  12-Inch  Ductile  Iron  Main  Installation  in 
Divisadero  Street  between  Page  Street  and  Golden 
Gate  Avenue . 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 


On  motion  of  Chiesa,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

90-0149  WD  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD- 2056 ,  Bay  Division  Pipelines  Nos.  1  and  2 
Timber  Trestles  Repair ,  and  requesting  the  Controller 
to  transfer  funds. 

VOTE :     Ayes  -  Rodis ,  Chiesa ,  Flynn ,  Toupin ,  Chin 


On  motion  of  Ch  iesa ,  seconded  by  Toupin ,  the  follow- 
ing resolution  was  adopted: 

9  0-0150  WD  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2  06  3 ,  Repaving  of  street  and  sidewalk  openings 
for  fiscal  year  ending  June  30,  1991. 

VOTE :     Ayes  -  Rodis ,   Chiesa ,   Flynn ,  Toupin ,  Chin 


On  motion  of  Chiesa,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

90-0151  WD  Declaring  an  emergency  to  repair  a  broken  16-Inch 
water  main  in  Larkin  Street  at  the  intersection  of 
Market  and  Hayes  Streets,  in  accordance  with  the 
provisions  of  Section  6.30  of  the  Administrative 
Code ;  and  requesting  the  Board  of  Supervisors  to 
approve  the  expenditure  of  $90,000  to  provide  for 
emergency  repairs. 

VOTE :     Ayes  -  Rodis ,  Chiesa ,  Flynn ,  Toupin ,  Chin 


90-081 


On  mot  ion  of  Ch  iesa ,  seconded  by  Toupin ,  the  follow- 
ing resolution  was  adopted: 

Awarding  San  Francisco  Hetch  Hetchy  Contract  No. 
HH-780R,  O'Shaughnessy  Campground  Facilities,  in  the 
amount  of  $130,894  to  INA  Construction,  311  W.  Larch 
Road,  Tracy,  CA  95376. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 


On  motion  of  Chiesa ,  seconded  by  Toupin ,  the  follow- 
ing resolution  was  adopted: 

Accepting  the  work  performed  under  San  Francisco 
Hetch  Hetchy  Contract  No.  HH-798 ,  Replacement  of 
trolley  poles  at  var ious  locations ,  as  satisfactorily 
completed;  approving  Credit  Contract  Modification 
No .  2  in  the  amount  of  $18,969,84;  and  author  i  zing 
final  payment  in  the  amount  of  $39,720.43  to  the 
Contractor ,  Kingston  Constructors ,   Inc . 

VOTE :     Ayes  -  Rodis ,  Chiesa ,  Flynn ,  Toupin  ,  Chin 


On  motion  of  Chiesa ,  seconded  by  Toupin ,  the  follow- 
ing resolution  was  adopted: 

Requesting  an  extension  of  the  emergency  declaration 
to  repair  leaks  on  San  Joaquin  Pipeline  No.  2,  and 
author  i zing  additional  funds  in  the  amount  of 
$100,000  to  complete  the  work. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 

On  motion  of  Chiesa,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  March,  1990, 

VOTE:     Ayes  -  Rodis ,  Chiesa ,   Flynn ,  Toupin ,  Chin 

On  motion  of  Toupin ,  seconded  by  Chiesa ,  the  follow- 
ing resolution  was  adopted: 

Accept ing  the  Water  Depar tment ' s  Groundwater  Manage- 
ment Report,  and  authorizing  submitting  proposals 
for  local  groundwater  development  for  further  testing 
and  environmental  review. 

VOTE :     Ayes  -  Rodis,  Chiesa ,  Flynn ,  Toupin,  Chin 


90-082 


On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

Author izing  the  Acting  General  Manager  of  the  Water 
Department  to  advert ise  and  circulate  to  pr ospect ive 
consultants  a  Request- for -Proposal  for  professional 
services  to  study  the  feasibility  of  supplementing 
Hetch  Hetchy  and  local  water  supplies, 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 


On  motion  of  Chiesa ,  seconded  by  Ch in ,  the  following 
resolution  was  adopted: 

Requesting  the  Controller  to  transfer  $200,000  from 
Miscellaneous  Salar  ies  to  Craft  Over  time  for 
Municipal  Railway  vehicle  repair  and  maintenance. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 


On  motion  of  Chiesa,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

Requesting  the  Controller  to  transfer  $1,100,000 
from  Municipal  Railway's  Fringe  Benefits  to  Workers' 
Compensation . 

VOTE:     Ayes  -  Rodis ,  Chiesa ,  Flynn ,  Toupin ,  Chin 


On  motion  of  Chiesa,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

Authorizing  the  San  Francisco  Municipal  Railway  to 
provide  compl imentary  three-day  Passports  to  the 
United  States  Coast  Guard  for  the  celebration  of 
United  States  Coast  Guard  bicentennial.  May  10 
through  May  13,  1990. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 


Commissioner  Flynn  was  excused  at  3:42  P.M. 

On  motion  of  Chiesa ,  seconded  by  Ch  in ,  the  following 
resolution  was  adopted: 

Requesting  the  Board  of  Supervisors '  approval  to 
contract  for  the  provision  of  paratransit  services 
for  Fiscal  Year  1990/91. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


90-083 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Chiesa,  the  following 
resolution  was  adopted: 

90-0162  MR  Authorizing  the  General  Manager  of  the  San  Francisco 
Municipal  Railway  to  extend  the  current  Cable  Car 
Barn  Museum  concession/space  agreement  with  the 
Pacific  Coast  Chapter  of  The  Railway  and  Locomotive 
Historical  Society  for  8  months,  until  December  31, 
1990. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Toupin ,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0163  UEB  Approving  Debit  Contract  Modification  No.  9  in  the 
amount  of  $150,  000  ;  and  author izing  an  extension  of 
time  for  unavoidable  delays  of  10  0  calendar  days  for 
Municipal  Railway  Contract  No .  MR- 86  0  -  William  B, 
Scott  Facility,  General  Construction . 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0164  UEB  Authorizing  the  General  Manager  of  Utilities 
Engineering  Bureau  to  execute  Amendment  No.  1  to 
allow  Dames  and  Moore  to  provide  professional  ser- 
vices for  the  repair  or  replacement  of  the  Priest 
Dam  outlet  tower  access  ladders,  to  increase  the 
contract  amount  to  $210,000,  and  to  extend  the  term 
of  the  contract  to  September  30,  1990, 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Chin,  seconded  by  Chiesa,  the  following 
resolution  was  adopted: 

9  0-0165  UEB  Authorizing  the  Manager  of  Utilities  Engineering 
Bureau  to  negotiate  and  execute  a  professional 
services  agreement  with  Impell  Corporation  to 
provide  specialized  as  needed  engineering  services 
not-to-exceed  $350,000  for  a  term  of  two  years. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Chiesa,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

9  0-016  6  UEB  Approving  lease,  on  a  month-to-month  basis,  with 
Skyline  Holdings ,  for  space  in  1155  Market  Street, 
commencing  May  29,  1990  for  a  period  not-to-exceed 
six  months. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Toupin,  Chin 

Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


******************** 


90-084 


Report  of  the  General  Manager 


Mr.  Thomas  J.  Elzey,  General  Manager  of  Public  Utilities,  stated 
that  because  of  the  water  shortage  Hetch  Hetcy  will  not  be  able  to 
contribute  a  $25  million  equity  transfer  to  the  General  Fund.  Mr. 
Elzey  indicated  that  based  upon  current  information  and  consultation 
with  the  Mayor  and  Controller,  we  will  be  reducing  that  amount  to 
$15  million  for  the  1990/91  budget. 

******************** 

PUBLIC  HEARING 

Resolution  No.  90-0142,  90-0143,  90-0144,  90-0145,  and  90-0146  — 
Declar ing  a  Water  Shortage  Emergency  and  adopting  a  Mandatory  Water 
Conservation  Program  effective  May  8,  1990;  adopting  a  revised  sche- 
dule of  rates  for  suburban  customers;  adopt  ing  the  schedules  for 
penalties  for  water  use  in  excess  of  allotment  effective  August  1, 
199  0 ;  declar  ing  intent  to  issue  ta  x-exempt  indebtedness  to  finance 
the  Capital  Projects  Program;  and  adopting  a  revised  schedule  of 
rates  for  San  Francisco  customers. 

Mr.  John  Mullane,  General  Manager,  Water  Department ,  requested  that 
the  Commission  declare  a  water  shortage  emergency  and  adopt  a  Manda- 
tory Water  Conservation  Program  r equi r ing  a  10%  cut  in  inside  water 
use  and  a  60%  cut  in  outside  water  use.  As  a  result  of  the  conser- 
vation program,  an  adequate  water  supply  would  be  guaranteed  for  the 
next  two  years.  In  addition,  excess  use  charges  would  be  applied  to 
those  who  exceed  their  allotment,  and  the  Water  Department  would 
turn  off  water  or  put  a  flow  restrictor  in  the  line  if  any  of  the 
water  use  restrictions  were  abused, 

Mr .  Mullane  spoke  on  the  comb inat ion  of  rate  increases  both  inside 
and  outside  of  San  Francisco.  The  suburban  rates  would  be  increased 
27.6%.  This  means  that  the  basic  charge  would  go  from  41.4^  for  a 
100-cubic  feet,  which  is  750  gallons  of  water,  to  52 ,4^  which  would 
result  in  an  11.3jd  increase  per  unit, 

Mr .  Edward  Harrington,  Director  of  Finance,  explained  that  the  Water 
Department  would  need  a  53%  rate  increase  now  and  another  large 
increase  next  year  for  City  customers  if  we  were  not  to  have  bonding. 
Mr.  Harrington  indicated  that  this  resolution  declares  the  intent  of 
the  Commission  to  issue  $76  million  in  bonds .  This  would  include  $8 
million  to  repay  ourselves  from  current  spending,  $33  million  to  pay 
for  the  main  replacement  and  other  replacement  programs  in-City  for 
the  Water  Department,  and  $13  million  for  Hetch  Hetchy  for  replace- 
ment of  aquaducts  over  the  next  several  years.  The  remainder  of  the 
funds  would  be  for  financing  the  annual  debt  service  reserves  which 
would  be  $9  million  and  the  balance  of  the  funds  would  go  for  paying 
interest  on  the  bonds. 

President  Rodis  remarked  that  this  hearing  was  a  continuation  of  the 
public  hearing  held  April  24,  1990,  at  which  the  President  of  the 
Bay  Area  Water  Users  Association  spoke  in  favor  of  this  program.  He 
asked  for  public  comments.     There  were  none. 

On  motion  of  Commissioner  Chiesa,  seconded  by  Commissioner  Toupin, 
the  Water  Shortage  Emergency  was  declared  and  Mandatory  Water  Con- 
servation Program  was  adopted. 

On  motion  of  Commissioner  Toupin,  seconded  by  Chiesa,  the  revised 
schedule  of  rates  for  suburban  customers  was  adopted;  the  schedule 
for  penalties  for  water  use  in  excess  of  allotment  was  adopted;  the 
intent  to  issue  tax-exempt  indebtedness  to  finance  the  Capital 
Projects  Program  was  declared;  and  a  revised  schedule  of  rates  for 
San  Francisco  customers  was  adopted. 

******************** 


90-085 


Item  No.  11  —  Ms.  Romaine  Boldridge,  Commission  Secretary,  announced 
that  the  presentation  on  the  proposed  Mission  Bay  Plan  was  continued 
to  the  June  12th  meeting. 


Resolution  No.  90-0159  —  Requesting  the  Controller  to  transfer  $1.1 
million  from  Municipal  Railway's  Fringe  Benefits  to  Workers'  Compen- 
sation . 

Mr .  Edward  Harrington ,  Director  of  Finance,  requested  the  Commission 
to  amend  the  $650,000  to  $1.1  million.  Mr.  Harrington  explained 
that  due  to  the  high  increase  of  assaults  on  Municipal  Railway 
drivers,   the  dollar  amount  needs  to  be  amended  to  $1.1  million. 

Commissioner  Ch  in  made  a  motion  to  amend  the  resolution  to  $1.1 
million.     Commissioner  Chiesa  seconded.     The  motion  carried. 

On  motion  of  Commissioner  Chiesa ,  seconded  by  Commiss ioner  Toupin , 
Resolution  No.   90-0159  as  amended ,  was  adopted . 

Commissioner  Flynn  was  excused  at  3:42  P,M, 


******************** 


******************** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


3:50  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


90-086 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RODEL  E  HCXJIS 
PRESIDENT 


ART  AGNOS.  MAYOR 
THOMAS  J,  ELZEY.  GENERAL  MANAGER 


SHERRI  CHIESA 
VCE  PRESIDENT 


MUNICIPAL  RAILWAY 


H.  WELTON  FLYNN 


WATER  DEPARTME  NTT 


ARTHUR  V,  TOUPIN 


HETCH  HETCHY 
WATER  AND  POWER 


GORDON  CHIN 


May  4,  1990 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  will 
meet  in  executive  session  for  the  purpose  of  discussing  a  personnel  matter,  on 
Tuesday,  May  8,  1990,  at  1:45  P.M.,  in  Room  287,  City  Hall,  San  Francisco, 
California. 

This  meeting  is  in  compliance  with  California  Government  Code  Section  54957, 


cc:    Members,  PUC 
George  Krueger 


287  CITY  HALL  •  SAN  FRANCISCO.  CALIFORNIA  94102  •  (415)  554-7316  •  FAX  (415)  554-7470 


Romaine  A.  Boldridge 
Secretary 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0142 

RESOLUTION  No.  


WHEREAS,  The  San  Francisco  Water  Department  obtains  water  from  the 
reservoirs  operated  by  Hetch  Hetchy  Water  and  Power  and  from  local  Bay  Area 
reservoirs;  and 

WHEREAS,  Due  to  critically  low  supplies  of  water  within  the  reservoirs  and 
anticipated  low  levels  of  inflow  into  the  reservoirs,  such  that  unless 
consumption  is  decreased  there  may  be  insufficient  water  supplies  for  human 
consumption,  sanitation  and  fire  protection;  and 

WHEREAS,  Decreases  in  water  consumption  may  be  accomplished  by  reducing 
allocations  to  the  Water  Department's  wholesale  customers  and  by  imposing 
water  use  restrictions  on  the  Water  Department's  retail  customers;  and 

WHEREAS,  This  Commission  recognizes  the  need  to  declare  a  Water  Shortage 
Emergency  (Water  Code  Sec.  350,  et.  seq.)  due  to  critically  low  water  supplies 
now  available,  and  the  need  for  a  reduction  in  water  use  by  the  San  Francisco 
Water  Department's  Suburban  Wholesale  Customers;  and 

WHEREAS,  This  Commission  recognizes  the  need  to  adopt  a  Water  Conservation 
Program  (Water  Code  Sec.  375,  et.  seq.)  due  to  the  critically  low  water 
supplies  now  available,  and  the  need  for  a  reduction  in  water  use  by  the  San 
Francisco  Water  Department's  retail  customers;  and 

WHEREAS,  on  April  24,  1990,  the  Water  Department  submitted  to  this 
Commission  a  Mandatory  Water  Conservation  Program;  and 

WHEREAS.  The  Conservation  Program  shall  cease  to  exist  in  whole  or  in  part 
at  such  time  as  the  Commission  finds  that  the  supply  of  water  available  to  the 
Water  Department's  service  area  has  been  replenished  or  augmented  so  that 
there  are  sufficient  supplies  to  meet  the  needs  of  the  Water  Department's 
customers  without  the  continued  implementation  of  these  measures;  and 

WHEREAS,  Funding  in  the  amount  of  $859,479  is  required  with  funding  In  the 
amount  of  $288,813  available  from  the  Department's  FY  1989-90  Operating  and 
Water  Conservation  programmatic  budgets  and  $570,644  available  for 
reallocation  in  the  FY  1990-91  Water  Conservation  programmatic  budget;  and 

WHEREAS,  The  recommended  Water  Conservation  Program  has  received 
wide-spread  public  distribution;  and 

WHEREAS,  Members  of  the  public  have  been  given  an  opportunity  to,  and  have 
expressed  their  views  on  the  recommended  Water  Conservation  Program  in  a 
public  hearing;  now,  therefore  be  It 

RESOLVED,  That  this  Commission  declares  a  Water  Shortage  Emergency;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  adopts  a  Mandatory  Water 
Conservation  Program;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  approves  the  Mandatory  Water 
Conservation  Program  dated  April  24,  1990,  and  directs  that  it  be  placed  in 
force  on  May  8,  1990;  and 


0019f-l 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 

90-0142 

RESOLUTION  No.  


BE  IT  FURTHER  RESOLVED,  That  it  is  not  the  Commission's  intention  to 
interrupt  water  service  to  the  cities  of  San  Jose  and/or  Santa  Clara;  however, 
pursuant  to  its  obligation  under  the  Settlement  Agreement  and  Master  Water 
Sales  Contract  this  Commission  authorizes  the  General  Manager  of  the  Water 
Department  to  interrupt  water  service  to  the  cities  of  San  Jose  and/or  Santa 
Clara  if  necessary  to  achieve  the  required  water  saving;  however,  prior  to 
actual  interruption  of  service  to  either  the  City  of  San  Jose  or  Santa  Clara, 
the  General  Manager  of  the  Water  Department  shall  report  to  the  Commission  the 
need  for  Interruption  and  receive  affirmation  from  the  Commission  prior  to 
institution  of  the  interruption;  and  the  Commission  further  directs  the 
General  Manager  of  the  Water  Department  to  mitigate  the  effect  of  the 
interruptions  to  the  extent  possible  and  consistent  with  the  needs  of  San 
Francisco's  permanent  customers;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  authorizes  the 
additional  budget  needs  to  be  included  in  the  Water  Department's  Conservation 
Programmatic  Budget,  through  the  amendment  of  the  Water  Department's  budget 
request  for  FY  1990/91 . 


0019f-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of , 


MAY        8  1990 


Secretary. 


•tary.  Public  Utilities  Commis^on 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0143 

RESOLUTION  No.  


WHEREAS,  This  Commission  on  March  27,  1990,  by  Resolution  No.  90-0096 
designated  Tuesday,  April  24,  1990,  as  the  date  for  a  public  hearing  to  be 
conducted  at  2:00  p.m.  at  City  Hall,  Room  282,  San  Francisco,  by  the  Public 
Utilities  Commission  to  consider  a  proposal  for  rate  increases  for  water 
service  and  water  supplied  by  the  San  Francisco  Water  Department  to  its 
wholesale  customers  with  long  term  contracts;  and 

WHEREAS,  Members  of  the  public  have  been  given  an  opportunity  and  have 
expressed  their  views  on  the  recommended  Schedule  of  Rates;  now,  therefore,  be 
it 

RESOLVED,  That  pursuant  to  a  published  notice  of  intention  of  the  Public 
Utilities  Commission  to  adopt  a  revised  Schedule  of  rates  to  be  charged  by  the 
San  Francisco  Water  Department  for  water  service  to  suburban  resale  customers, 
and  a  public  hearing  held  on  April  24,  1990,  a  copy  of  said  revised  Schedule 
W-25  Resale  Use  With  Long  Term  Contract  (Plan  2)  being  on  file  in  the  office 
of  the  Secretary  of  this  Commission  and  being  made  part  of  this  resolution  by 
reference,  this  Commission  hereby  adopts  a  revised  Schedule  W-25  to  be  charged 
by  the  San  Francisco  Water  Department  for  water  service  to  suburban  wholesale 
customers  and  shall  include  an  increase  of  27.6  percent  on  rates  and  charges 
which  shall  be  uniform  to  the  nearest  dollar  on  service  charges  and  to  the 
nearest  mil  on  water  rates  for  all  water  delivered  to  this  class  of  customer; 
and  be  it  further 

RESOLVED,  That  said  revised  Schedule  of  Rates  and  Charges  shall  become 
effective  with  meter  readings  made  on  or  after  July  1,  1990;  and  be  it  further 

RESOLVED,  That  the  foregoing  rate  schedules  are  for  the  purpose  of  meeting 
operating  expenses,  including  employee  wage  rates  and  fringe  benefits, 
purchasing  or  leasing  of  supplies,  equipment  or  materials,  meeting  financial 
reserve  needs  and  requirements,  obtaining  funds  for  capital  projects  necessary 
to  maintain  service  within  existing  service  areas  and  other  budgetary 
requirements  of  the  San  Francisco  Water  Department;  and  be  it  further 

RESOLVED.  That  in  accordance  with  File  8832,  Ordinance  7384.  this 
Commission  approves  and  hereby  submits  to  the  Board  of  Supervisors  a  report  of 
the  anticipated  effect  of  the  foregoing  revision  of  the  Schedule  of  Rates  to 
be  charged  by  the  San  Francisco  Water  Department  for  water  service  in  San 
Francisco  and  suburban  areas  based  upon  the  budget  of  the  San  Francisco  Water 
Department  for  the  current  and  ensuing  fiscal  year,  together  with  all  the  data 
supporting  such  conclusions  and  a  statement  of  the  anticipated  tax  subsidy,  if 
any,  for  such  years. 


0334L-54 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  }    MAY       8  1990 

at  Its  meeting  of   — 


Secretary, 


-.  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0144 

RESOLUTION  No.  


WHEREAS,   The  Public  Utilities  Commission  adopted  a 
Mandatory  Rationing  Program  on  May  8,   1990;  and 

WHEREAS,  This  program  has  identified  excess  use 
charges  as  the  primary  means  of  enforcing  the  water 
allocations;  and 

WHEREAS,  The  recommended  schedule:  W-42  Water  Use  in 
Excess  of  Allotment  and  W-43  Flow  Restricting  Installation 
have  received  widespread  public  distribution;  and 

WHEREAS,  This  Commission  by  Resolution  No.  90-0096 
has  designated  Tuesday,  April  24,   1990,   at  2:00  p.m.  as 
the  date  and  time  for  a  public  hearing  to  be  conducted  at 
City  Hall,  Room  282,   San  Francisco  by  the  Public  Utilities 
Commission  to  consider  the  proposed  schedules  for  water 
use  in  excess  of  allotment  and  charges  for  flow 
restricting  installations;  and 

WHEREAS,  Members  of  the  public  have  been  given  an 
opportunity,   and  have  expressed  their  views  on  the 
recommended  schedule  of  penalties  for  water  use  in  excess 
of  allotment;  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  Schedules 
W-42  and  W-43  and  that  the  schedules  be  made  part  of  the 
Schedule  of  Rates  to  be  charged  by  the  San  Francisco  Water 
Department  effective  with  meter  readings  made  on  or  after 
August  1,  1990. 


0334L-50 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  MAY        8  1990 

at  Its  meeting  of    


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


90-0145 

RESOLUTION  No.  


RESOLUTION  PROVIDTNG  FOR  THE  REIMBURSEMENT  FROM  TAX-EXEMPT  FINANCINGS  OF 
PAYMENT  OF  COSTS  OF  PROJECTS  IN  THE  CAPITAL  PROJECTS  PROGRAM  AND  THE  ISSUANCE 
OF  APPROXIMATELY  $76  MILLION  BONDS. 


HHEREAS.  The  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco  (the  "Commission")  proposes  to  finance  certain  capital  projects, 
which  Include,  but  are  not  limited  to,  some  of  those  certain  capital  projects 
described  in  Exhibit  A  attached  hereto  (herein  called  the  "Capital  Projects 
Program" ) ; 

WHEREAS.  The  Commission  intends  that  the  Capital  Projects  Program 
be  financed  in  whole  or  in  part  through  the  issuance  of  tax-exempt 
indebtedness  of  either  the  Commission  or  the  City  and  County  of  San  Francisco 
(the  "City"); 

WHEREAS.  The  Commission  will  advance  moneys  from  time  to  time  to 
pay  costs  of  the  capital  Projects  Program  in  anticipation  of  being  reimbursed 
for  such  advance  payments  from  the  tax  exempt  indebtedness  when  is^;ued; 

NOW,  THtREFORE,  The  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  does  resolve  as  follows: 

Section  1 .    It  is  the  present  intent  of  the  Commission  that  there  be 
Issued,  at  one  time  or  from  time  to  time,  tax-exempt  indebtedness  to  finance 
the  Capital  Projects  Program.     It  Is  the  purpose  and  intent  of  the  Commission 
that  this  Resolution  constitute  official  action  evidencing  its  Intent  to 
finance  the  Capital  Projects  Program  with  tax-exempt  Indebtedness. 

Section.!^    All  costs  for  such  Capital  Projects  Program  paid  In 
advance  by  the  Commission  shall  be  eligible  for  reimbursement  to  the 
Commission  at  the  time  of  issuance  of  any  tax-exempt  financing  for  such 
Program. 

Section  3.    This  Resolution  shall  take  effect  immediately  upon  its 

passage. 

AND  BE  TT  FURTHER  RESOLVED,  That  the  Commission  intends  to 
authorize  the  issuance  of  approximately  $76  million  of  Water  Revenue 
Replacement  Bonds,  instructs  its  staff  to  begin  preparation  of  documents 
necessary  to  effect  such  sale  and  asks  the  Board  of  Supervisors  for 
concurrence  in  this  matter. 


0017'; 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  8  19^0 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

9Q-014G 

RESOLUTION  No.  


WHEREAS.  This  Commission  on  March  27,  1990,  by  Resolution  No.  90-0096 
designated  Tuesday,  April  24,  1990.  as  the  date  for  a  public  hearing  to  be 
conducted  at  2:00  p.m.  at  City  Hall,  Room  282,  San  Francisco,  by  the  Public 
Utilities  Commission  to  consider  proposals  for  rate  increases  for  water 
service  and  water  supplied  by  the  San  Francisco  Water  Department  to  its  retail 
customers  within  and  outside  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  This  Commission  continued  this  hearing  to  May  8,  1990  at  2:00 
p.m.  at  City  Hall.  Room  282.  San  Francisco;  and 

WHEREAS,  Members  of  the  public  have  been  given  an  opportunity  and  have 
expressed  their  views  on  the  recommended  Schedule  of  Rates;  now,  therefore,  be 
it 

RESOLVED,  That  pursuant  to  a  published  notice  of  intention  of  the  Public 
Utilities  Commission  to  adopt  a  revised  Schedule  of  rates  to  be  charged  by  the 
San  Francisco  Water  Department  for  retail  water  service  in  San  Francisco  and 
suburban  areas,  and  public  hearings  held  on  April  24,  1990  and  May  8.  1990,  a 
copy  of  said  Schedule  of  Rates  and  charges  being  on  file  in  the  office  of  the 
Secretary  of  this  Commission  and  being  made  part  of  this  resolution  by 
reference,  this  Commission  hereby  adopts  a  Schedule  of  Rates  to  be  charged  by 
the  San  Francisco  Water  Department  for  retail  water  service  in  San  Francisco 
and  suburban  areas  which  shall  be  uniform  to  the  nearest  ten  cents  on  service 
charges  and  to  the  nearest  mil  on  water  rates  for  all  water  delivered  within 
the  City  and  County  of  San  Francisco  and  all  water  delivered  to  the  Suburban 
Non-Resale  customers;  and  be  it  further 

RESOLVED,  That  the  FY  1990-91  Schedule  of  Rates  and  Charges  shall  be 
effective  with  meter  readings  made  on  or  after  July  1,  1990;  and  be  it  further 

RESOLVED.  That  the  foregoing  rate  schedules  are  for  the  purpose  of  meeting 
operating  expenses,  including  employee  wage  rates  and  fringe  benefits, 
purchasing  or  leasing  of  supplies,  equipment  or  materials,  meeting  financial 
reserve  needs  and  requirements,  obtaining  funds  for  capital  projects  necessary 
to  maintain  service  within  existing  service  areas  and  for  other  budgetary 
requirements  of  the  San  Francisco  Water  Department;  and  be  it  further 

RESOLVED.  That  in  accordance  with  File  8832,  Ordinance  7384.  this 
Commission  approves  and  hereby  submits  to  the  Board  of  Supervisors  a  report  of 
the  anticipated  effect  of  the  foregoing  Schedule  of  Rates  to  be  charged  by  the 
San  Francisco  Water  Department  for  water  service  in  San  Francisco  and  suburban 
areas  based  upon  the  budget  of  the  San  Francisco  Water  Department  for  the 
current  and  ensuing  fiscal  year,  together  with  all  the  data  supporting  such 
conclusions  and  a  statement  of  the  anticipated  tax  subsidy,  if  any,  for  such 
years . 


0063f-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

•     ^  MAY  8 

at  its  meeting  of  '  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUtfTY  OF  SAN  FRANCISCO 

90-0147 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2034,  8-Inch  Ductile  Iron  Main  Installation  in 
Folsom  Street  between  16th  Street  and  Army  Street,  in  the  net  amount  of 
$422,115.00  to  Bay  Pacific  Pipelines,  Inc.,  2201  22nd  Avenue  San  Francisco, 
CA  94116,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  8  199Q 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUrJTY  OF  SAN  FRANCISCO 

90-014S 

RESOLUTION  No.  


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the 
project  which  is  the  subject  of  this  resolution  has  been  determined  by  the 
Department  of  City  Planning  to  be  categorically  exempt  as  Class  1(b)  project 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality 
Act;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  Bid  Call  as  follows: 

San  Francisco  Water  Department  Contract  No.  WD-2041,  12-Inch  Ductile 
Iron  Main  Installation  in  Divisadero  Street  between  Page  Street  and  Golden  Gate 
Avenue. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  ^  I^^O 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0143 

RESOLUTION  No.  


WHEREAS.  Under  San  Francisco  Water  Department  Contract  No. 
WD-2056,  timber  trestles  supporting  the  Bay  Division  Pipelines 
Nos.   1  and  2  are  to  be  repaired;  and 

WHEREAS,  Since  the  project  was  expanded  to  include  repair  of 
all  extremely  deteriorated  bents,  additional  funds  in  the  amount 
of  $170,000.00  are  needed  for  construction;  and 

WHEREAS,  The  General  Manager  of  the  Water  Department,  having 
deemed  it  important  to  proceed  with  this  project,  recommends  the 
transfer  of  $170,000.00  from  Project  No.  737-01,  Appropriation 
No.  32-001-387225-737-01  to  Project  No.  759-01,  Appropriation  No. 
32-001-387225-759-01,  Account  No.  951241;  and 

WHEREAS,  In  accordance  with  the  provisions  of  Chapter 
3.22(a)  of  the  San  Francisco  Administrative  Code,  this  project  is 

hereby  determined  to  be  categorically  exempt  from  the  California 

Environmental  Quality  Act  and    State  Guidelines  under  Class  1(b) 

and  (d)    as    set    forth    in  the    permanent    list    of  categorical 

exemptions  adopted  by  the  City  Planning  Commission  on  August  28, 
1980  and  April  16,   1981;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to 
transfer  $170,000.00  from  Project  737-01,  Appropriation  No. 
32-001-387225-737-01  to  Project  No.  759-01,  Appropriation  No. 
32-001-387225-759-01,  Acct.  No.  951241,  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call 
for  Water  Department  Contract  No.  WD-2056,  Bay  Division  Pipelines 
Nos.   1  and  2  -  Timber  Trestles  Repair. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    Ml  8  199n 


Secretary,  Public  Utilities  Commfssion 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0150 

RESOLUTION  Na  


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that 
the  project  which  is  the  subject  of  this  resolution  has  been  determined  by  the 
Department  of  City  Planning  to  be  categorically  exempt  as  a  Class  l{b)  project 
under  the  State  Guidelines  Implementing  the  California  Environmental  Quality 
Act,  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call  as  follows: 

San  Francisco  Water  Department  Contract  No.  WD-2063  -  Repaving  of 
Street  and  Sidewalk  Openings  for  the  San  Francisco  Water  Department 
for  the  Fiscal  Year  Ending  June  30,  1991. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  8  1990    


Secretary,  Public  Utilities  Commis^on 


REC:fmd 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0151 

RESOLUTION  No  


WHEREAS,   An  emergency  condition  has  existed  in  San 

Francisco  since  Sunday,  April  22,   1990  at  4:00  a.m.  due  to 

a  broken  16-inch  water  main  in  Larkin  Street  at  the  inter- 
section with  Market  and  Hayes  Streets;  and 

WHEREAS,   The  Water  Department  has  placed  this  on  the  list 
of  facilities  damaged  by  the  earthquake  of  October  17,  1989 
and  aftershocks  of  April  18,   1990;  and 

WHEREAS,   The  force  of  the  water  from  the  main  break  resulted 
in  extens ive  damage  to  the  pavement ,   eroding  of  base  and  sub- 
base  material,   and  undermining  a  major  portion  of  the  inter- 
section ;  and 

WHEREAS,   The  above  water  main  is  an  important  feeder  main  to 
the  general  area,   providing  both  domestic  and  firefighting 
capabilities ;  and 

WHEREAS,  Emergency  repairs  to  the  water  main  and  pavement 
are  necessary  to  restore  normal  water  supply  to  the  area  and 
unimpeded  vehicular  access  to  the  areas  so  as  not  to  jeopardize 
the  health  and  welfare  of  the  citizens  of  the  City  and  County 
of  San  Francisco;  and 

WHEREAS,  Such  repairs  must  be  made  expeditiously  to  restore 
the  integrity  of  the  street  and  of  the  water  distribution  system 
and  to  eliminate  hazards  to  the  general  public;   therefore  be  it 

RESOLVED,  That  time  being  of  the  essence,   this  Commission 
in  accordance  with  the  provisions  of  Section  6.30  of  the 
Administrative  Code,   hereby  declares  the  existence  of  an 
emergency ;   and ,   be  it 

FURTHER  RESOLVED,  That  the  Controller  is  hereby  requested 
to  transfer  $90,000.00  from  Appropriation  No.   32-001-38  7225- 
663-01  -  Water  Main  Replacement  to  Appropriation  No.  32-750- 
723239-001-03  -  Leak  Repairs-Larkin  and  Market  Streets  in 
order  to  repair  the  existing  condition ;   and  be  it 

FURTHER  RESOLVED,   That  this  Commission  hereby  requests  the 
Board  of  Supervisors  to  approve  the  expenditure  of  $90,000.00 
for  emergency  repairs  to  the  16-inch  main  in  Larkin  Street  at 
the  intersection  of  Market  and  Hayes  Streets. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


MAY 


8  1990 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 

90-0152 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Water  an 
Power  Contract  No.  HH-780R,  in  the  amount  of  $130,894.00  to  INA  Construction 
311  W.  Larch  Road,  Tracy  California  95376,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    Ml  8  199Q 


Secretary,  Public  Utilities  Commission 


ADG:fmd 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0153 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  Hetch 
Hetchy  Water  and  Power  Contract  No.  HH-798,  Replacement  of  Trolley  Poles  at 
Various  Locations,  as  satisfactorily  completed;  approves  Credit  Contract 
Modification  No.  2  in  the  amount  of  $18,969.84;  and  authorizes  final  payment  in 
the  amount  of  $39,720.43  to  the  Contractor,  Kingston  Constructors,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  8  199Q  /\   ^  /  7  


Secretary,  Public  Utilities  Commission 


/fmd 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0154 

RESOLUTION  Na  


WHEREAS,  Pursuant  to  Section  6.30  and  Section  21.25  of  the  San  Francisco 
Administrative  Code,  the  Board  of  Supervisors  has  declared  that  an  actual 
emergency  shall  exist  when  it  becomes  necesary  to  procure  equipment  or 
contractual  services  immediately  as  a  result  of  the  breakdown  of  any  plant  or 
equipment;  and 

WHEREAS,  On  April  2,  1990,  leaks  were  discovered  in  San  Joaquin  Pipeline 
No. 2  by  Hetch  Hetchy  forces;  and 

WHEREAS,  The  President  of  the  Public  Utilities  Commission  pursuant  to 
Section  6.30  and  Section  21.25  of  the  Administrative  Code  signed  a  declaration 
of  emergency  on  April  5,  1990;  and 

WHEREAS,  This  action  authorized  Hetch  Hetchy  to  start  repair  and 
inspection  work  in  the  most  expeditious  manner;  and 

WHEREAS,  To  fully  complete  the  work  Hetch  Hetchy  needs  an  additional 
$100,000  and  an  extension  of  the  emergency  period  until  the  end  of  May;  now, 
therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission  In  accordance 
with  the  provisions  of  Section  6.30  of  the  Administrative  Code  hereby  grants 
the  requested  time  extension;  and,  be  it 

FURTHER  RESOLVED,  That  the  Controller  is  hereby  requested  to  authorize 
the  expenditure  of  additional  funds  in  the  amount  of  $100,000  from 
Appropriation  No. 33-001-336248-762-01 ,  Account  No.  786762  to  provide  for  said 
emergency  repairs  and  allotted  services  necessary. 


6440b 

at  its  meeting  of 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY        8  1990 


Secretary,  Public  Utilities  Comrmssio 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCieCO 

90-015:: 

RESOLUTION  No  


WHEREAS,   under  the  authority  of  Charter  Section  3.501,  the 
General  Manager.  PUC  is  authorized  to  make  Non  Civil  Service  and 
Temporary  appointments  and  removals  therefrom;  and 


WHEREAS,   such  appointments  and  removals  have  been  ordered  by 
the  General  Manager,   PUC;  and 


WHEREAS,   the  General  Manager.   PUC,   has  requested 
commission,   ratification  and  approval  of  such  appointments 
and  removals;   now  therefore  be  it 


RESOLVED,    the  Public  Utilities  Commission  does  hereby  ratify 
and  approve  the  Non  Civil  Service  and  Temporary  appointments  and 
removals  for  the  month  of  March  1990. 


L7C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commisston 

.    ,  MftY       8  1990     .  ^ 

at  Us  meeting  of  '  A   /\    ^  j 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CFTY  AND  COUNTY  OF  SAN  FRANCISCO 


90-Gi56 

RESOLUTION  No.  


WHEREAS,  The  Board  of  Supervisors  passed  Resolution  No.  388-89  on  May  22, 
1989  urging  the  Mayor  to  urge  the  Public  Utilities  Commission  to  direct  the 
Water  Department  to  implement  a  program  to  improve  groundwater  management  and 
utilization  in  San  Francisco;  and 

WHEREAS,  The  Water  Department  prepared  a  Groundwater  Management  Report 
dated  March  1990  which  outlines  various  alternatives  for  development  of 
groundwater  in  San  Francisco;  and 

WHEREAS.  Implementation  of  groundwater  development  in  San  Francisco  has 
the  potential  to  lessen  the  impact  of  future  droughts  and  to  provide  a  standby 
source  of  water  for  emergencies;  and 

WHEREAS.  The  Groundwater  Management  Report  concludes  that  groundwater 
development  will  require  additional  testing,  planning  and  environmental 
review;  and 

WHEREAS,  Funds  have  been  requested  in  the  1990-91  Capital  Improvement 
Program  to  initiate  a  groundwater  development  program;  now.  therefore,  be  it 

RESOLVED.  That  this  Commission  accepts  the  Groundwater  Management  Report 
and  supports  its  premise  of  developing  groundwater  in  San  Francisco  where  it 
is  economically  feasible  and  environmentally  sound  to  do  so;  and  be  it 

FURTHER  RESOLVED,  That  the  Water  Department  is  directed  to  initiate 
further  testing  and  environmental  review  and  to  submit  proposals  for  local 
groundwater  development. 


0059S-26 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  B  1990 — 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

90-0157 

RESOLUTION  No.  


WHEREAS,  Board  of  Supervisors  Resolution  No.  740-89  called  for  the  Public 
Utilities  Commission  to  begin  an  investigation  of  the  potential  for 
conservation,  reclamation  and  groundwater  usage  to  provide  reliable 
supplemental  water  supplies  to  the  Hetch  Hetchy  and  local  water  supplies;  to 
hold  public  hearings  throughout  the  Water  Department  service  area  to  receive 
information  on  supplemental  water  supplies;  to  undertake  cooperative  efforts 
with  its  sububran  customers  to  develop  programs  for  conservation,  reclamation 
and  groundwater  usage;  and  to  prepare  a  report  on  its  findings  within  18 
months;  and 

WHEREAS,  The  Hetch  Hetchy  and  Water  Department  service  areas  are  facing 
drought  conditions  after  four  consecutive  drier  than  normal  years;  and 

WHEREAS,  Specialized  consultant  services  are  required  to  assist  the  Water 
Department  in  holding  public  hearings,  analyzing  data  and  preparing  a  report; 
and 

WHEREAS,  The  fiscal  year  1989-90  budget  includes  $130,000.00  for  resources 
and  planning  work  on  supplemental  water  supplies;  now,  therefore,  be  it 

RESOLVED.  That  this  Commission  hereby  authorizes  the  Acting  General 
Manager  of  the  Water  Department  to  advertise  and  circulate  to  prospective 
consultants  a  Request-for-Proposal  for  professional  services  necessary  to 
prepare  a  working  paper,  arrange  for  and  conduct  public  hearings  and  produce  a 
report  on  the  feasibility  of  supplementing  Hetch  Hetchy  and  local  water 
suppi ies . 


0065S-15 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  SJM. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0158 

RESOLUTION  Na  


WHEREAS,  Muni  Maintenance  Division  is  seeking  to  transfer  $200,000 
to  fund  a  projected  deficit  in  Craft  Overtime,  and 

WHEREAS,  This  deficit  is  the  result  of  efforts  to  increase  the 
number  of  articulated  diesels.  LRVs  and  trolley  coaches  available  for  daily 
operation,  and 

WHEREAS,  Failure  to  increase  vehicle  availability  will  result  in 
increased  missed  service,  now  THEREFORE,  be  It 

WHEREAS,  Funds  are  available  in  Miscellaneous  Salaries,  and 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the 
Controller  to  transfer  $200,000  from  Miscellaneous  Salaries  to  Craft  Overtime 
within  Maintenance  Division. 


HT:lins/1388M 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meetin,  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-G153 

RESOLUTION  No.  


WHEREAS/  Expenditures  for  the  Municipal  Railway's 
Workers'   Compensation  for   1989-90  are  projected  to  exceed  the 
budget  by  $1,100,000,  and 

WHEREAS,   Surplus  funds  are  available  within  the 
Municipal  Railway's  Fringe  Benefits  budget;  now,   be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests 
that  the  Controller  transfer  $1,100,000  from  the  Municipal 
Railway's  Fringe  Benefits  to  Workers*  Compensation. 


1398M 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   MAY  8  1990 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


90-0160 

RESOLUTION  Na  


WHEREAS,  the  United  States  Coast  Guard  is  celebrating  its  bicentennial 
this  year,  with  many  coinmemorative  events  planned  for  the  San  Francisco  Bay 
Area  from  May  10  through  May  13,  1990,  which  will  undoubtedly  generate 
national  and  international  news-media  coverage;  and 

WHEREAS,  approximately  1,500  Coast  Guard  men  and  women  from  the  United 
States  and  foreign  countries,  including  Canada,  Japan,  Mexico,  and  the  Soviet 
Union,  will  be  visiting  San  Francisco  during  those  days;  and 

WHEREAS,  providing  these  visitors  with  complimentary  Municipal  Railway 
three-day  passes,  or  Passports,  will  enable  them  to  participate  in  a  wider 
variety  of  the  San  Francisco  experience  than  would  otherwise  be  possible,  and 
will  contribute  to  international  good  will;  and 

WHEREAS,  there  is  ample  precedent  for  providing  free  transportation  to 
honored  guests  to  our  City;  now,  therefore,  be  it 

RESOLVED,  that  the  San  Francisco  Municipal  Railway  shall  provide 
complimentary  three-day  Passports  to  the  United  States  Coast  Guard  for  the 
1,500  Coast  Guard  men  and  women  from  the  United  States  and  foreign  countries, 
for  the  celebration  of  United  States  Coast  Guard  bicentennial.  May  10  through 
May  13,  1990. 


(8017A) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  8jM0  — /\    ^  ^  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

9f;-01Gi 

RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Conmission  desires  to 
provide  paratransit  services  for  mobility  impaired  people 
unable  to  use  fixed  route  public  transit;  and 

WHEREAS,  The  Public  Utilities  Commission  has  a 
comprehensive  plan  for  the  provision  of  City-wide 
paratransit  services;  and 

WHEREAS,  Staff  has  determined  that  contracting  for 
said  paratransit  services  with  outside  firms  is  both  more 
economical  and  practical  than  hiring  and  providing  these 
services  with  City  employees;  and 

WHEREAS,  Section  8.300-1  of  the  San  Francisco  Charter 
allows  the  Commission  to  contract  for  services  when  the 
Board  of  Supervisors  has  determined  it  to  be  economical; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Board 
of  Supervisors  approval  to  contract  for  the  provision  of 
paratransit  services  for  Fiscal  Year  1990-1991. 


/  hereby  certify  that  the  foregoirtg  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   MAY  8  1990 


Secretary,  Public  Utilities  CommMsion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


90-0162 

RESOLUTION  No.   


WHEREAS,  the  Municipal  Railway  has  an  existing  space  and  concession  agreement  with  t>^<^ 
Pacific  Coast  Chapter  of  The  Railway  and  Locomotive  Historical  Society  which  expired 
April  30,  1990;  and, 

WHEREAS,  the  Railway  and  Locomotive  Historical  Society  requires  an  additional  eight  (8) 
months  to  develop  design  plans  and  funding  programs;  and, 

WHEREAS,  the  results  of  these  activities  will  lead  to  a  significantly  improved  museum 
facility  which  will  generate  more  revenues  for  the  Municipal  Railway,  as  well  as  enhance 
the  image  of  the  City  to  the  visitor  of  San  Francisco;  and, 

WHEREAS,  during  this  eight  (8)  month  extension  the  Railway  and  Locomotive  Historical 
Society  will  continue  to  pay  their  annual  rent  of  $4,000,  or  a  sum  equal  to  5%  of  the 
yearly  gross  receipts,  whichever  is  the  greater;  now,  therefore,  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  hereby  authorizes  the  General  Manager  of 
the  San  Francisco  Municipal  Railway  to  extend  the  current  Cable  Car  Barn  Museum 
concession/space  agreement  with  the  Pacific  Coast  Chapter  of  The  Railway  and  Locomotive 
Historical  Society  for  eight  (8)  months,  until  December  31,  1990. 


6531A 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ;  MftV  8_1990  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0163 

RESOLUTION  No.  


WHEREAS,  This  Commission  awarded  Municipal  Railway  Contract 
No.  MR-860,  William  Scott  (formerly  Treat  Avenue)  Facility, 
General  Construction,  in  the  amount  of  $6,951,050  to  Apersey 
Construction;  and 

WHEREAS,  Modification  to  the  contract  is  requested  to 
respond  to  client  requested  changes  for  facility  appearance, 
operation,  and  ease  of  maintenance;  to  meet  safety  requirements 
and  scheduling  objectives ;  to  adjust  for  design  errors  and 
omissions;  and  to  adjust  for  miscellaneous  site  conditions;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  approves  Debit  Contract 
Modification  No.  9  in  the  amount  of  $150,000;  and  authorizes  an 
extension  of  time  for  unavoidable  delays  of  100  calendar  days  for 
Municipal  Railway  Contract  No.  MR-860  -  William  B.  Scott 
Facility,  General  Construction. 


/  hereby  certify  that  the  foreeoine  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY       8  1990 

at  its  meeting  of  ^  ^ — ^  ^ — .-  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Ctry  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.9'!^""0 1,^"^ 


WHEREAS,  An  agreement  between  the  City  and  Dames  and  Moore 
(Consultant)  was  entered  into  on  January  29,  1990  to  perform  a 
stability  evaluation  of  Priest  Dam  and  its  related  facilities; 
and 

VfHEREAS,  During  the  investigation  phase  it  was  discovered 
that  the  exterior  and  interior  access  ladders  on  the  Priest  Dam 
outlet  tower  are  structurally  inadequate  and  unsafe  for  use;  and 

WHEREAS,  The  City  desires  to  repair  or  replace  the  ladder 
system  as  soon  as  possible  to  allow  for  the  proper  inspection  of 
the  outlet  tower  and  to  ensure  the  safety  of  the  Hetch  Hetchy 
operations  personnel  while  performing  their  duties;  and 

WHEREAS,  The  City  does  not  have  the  manpower  to  perform  the 
engineering  design  and  Hetch  Hetchy  does  not  have  the  resources 
to  perform  the  construction  work;  and 

WHEREAS,  The  City  desires  to  have  the  Consultant  provide 
engineering  services  to  repair  the  existing  ladder  system  or  to 
construct  a  replacement  ladder  system;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  the  Utilities  Engineering  Bureau  to  execute  Amendment 
No.  1  to  said  Agreement  to  allow  Dames  and  Moore  to  provide 
professional  services  for  the  repair  or  replacement  of  the  Priest 
Dam  outlet  tower  access  ladders,  to  increase  the  contract  amount 
to  $210,000,  and  to  extend  the  term  of  the  contract  to  September 
30,  1990. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    ,  MAY       8 1990 

at  Its  meeting  of  '  


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0165 

RESOLUTION  No.  


WHEREAS,  This  Commission  by  Resolution  No.  89-0398  authorized  the  Manager, 
Utilities  Engineering  Bureau,  to  advertise  for  qualifications  and  proposals  for 
furnishing  specialized  engineering  services  and  to  interview,  select,  and 
recommend  to  this  Commission  a  qualified  consulting  engineering  firm  to  provide 
the  required  engineering  services  for  a  period  of  twenty  four  months  at  a  cost 
not  to  exceed  $350,000,  and 

WHEREAS,  in  response  to  the  advertisement  four  firms  submitted  qualifications 
and  proposals,  and 

WHEREAS,  After  thorough  evaluation  of  all  qualifications,  proposals,  and  oral 
interview  with  the  three  most  qua! if ied  firms,  the  Selection  Committee 
recommended  Impel  1  Corporation  as  being  most  qualified  to  provide  the  required 
prof ess i onal  services,  now,  therefore ,  be  i t 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager,  Utilities 
Engineering  Bureau,  to  negotiate  and  execute  a  professional  services  agreement 
with  Impell  Corporation  to  provide  specialized  engineering  services  not  to 
exceed  $350,000  for  a  term  of  two  years. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    BAY  8J99Q  ^  


Secretary, 


c  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crry  and  county  of  san  francisco 

90-016G 

RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Commission  has  adopted  a  policy  to  have 
the  Utilities  Engineering  Bureau  in  house  staff  undertake  the  maximum  possible 
level  of  design  engineering  and  construction  management;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  has  already  begun  to  hire 
additional  engineers,  technicians  and  support  staff  to  perform  this  increased 
workload;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  has  exhausted  all  available 
space  to  house  the  increased  number  of  employees;  and 

WHEREAS,  The  City's  Department  of  Real  Estate  has  identified  and 
negotiated  an  interim  lease  for  existing  office  space  on  the  ground  floor  at 
1155  Market  Street;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  is  willing  to  occupy  this 
existing  office  space  in  its  current  state  on  an  interim  basis  not  to  exceed 
six  months;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  enter  into  a  lease,  on 
a  month-to-month,  with  Skyline  Holdings,  the  owners  of  the  building  commonly 
referred  to  as  1155  Market  Street,  commencing  May  29,  1990  for  a  period  not  to 
exceed  six  months;  and,  that  funds  for  said  lease  for  the  period  May  29  to 
June  30,  1990  are  available  in  UEB's  89-90  operating  budget  and  for  the  period 
July  1  to  November  28,  1990  are  pending  approval  in  UEB's  90-91  operating 
budget. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MX  8  1990  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


ROOEL  E  ROOIS 
PRESIDENT 


ART  AGNOS,  MAYOR 
THOMAS  J.  ELZEY.  GENERAL  MANAGER 


SHERRICHIESA 
VCE  PRESIDENT 


MUNICIPAL  RAILWAY 


H.  WELTON  FLYNN 


WATER  DEPARTMENT 


ARTHUR  V.  TOUPIN 


HETCH  HETCHY 
WATER  AND  POWER 


GORDON  CHIN 


May  15,  1990 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  will 
meet  in  executive  session  on  an  attorney-client  matter  regarding  Modesto 
Irrigation  District  Treatment  Plant  Project  -  CEQA  action,  in  accordance  with 
Government  Code  Sections  54956.9(b)(1)  and  (c)  on  Wednesday,  May  16,  1990  at 
4:30  p.m.  at  the  San  Francisco  Water  Department  Millbrae  Office,  1000  El 
Camino  Real,  Millbrae,  California, 


cc:    Members,  PUC 

Thomas  J.  Elzey 
George  Krueger 
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Romaine  A,  Boldridge 
Secretary 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

SPECIAL  MEETING 

San  Francisco  Water  Department 
Suburban  Headquarters 
1000  El  Camino  Real 
Millbrae,  CA 

5:00  P.M. 
May  16,  1990 

COMMISSIONERS 
Rodel  E .   Rod is ,  President 
Sherri  Chiesa,  Vice  President 
H .  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 

BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 

Thomas  J.  Elzey 
GENERAL  MANAGER 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


Romaine  A.  Boldridge 
SECRETARY 


90-087 


Call  to  Ordec:     5:15  P.M. 


Present:     President  Rodel  E.  Rodis,  Vice  President  Sherri  Chiesa, 
Commissioner  H.  Welton  Flynn,  Commissioner  Gordon  Chin 

Excused:     Commissioner  Arthur  V.  Toupin 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission, 


RESOLUTION 
NO. 

On  motion  of  Flynn ,  seconded  by  Chiesa,  the  fol low- 
ing resolution  was  adopted  in  Executive  Session: 

90-0167  MR  Authorizing  the  City  Attorney  to  file  suit  under  the 
California  Env ironmental  Qual ity  Act  against  Modesto 
Irrigation  District,  the  City  of  Modesto,  and  the 
Del  Este  Water  Company. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Chin 


******************** 


PUBLIC  HEARING  -  On  proposed  golf  course  to  be  located  on  San 
Francisco  Water  Depar  tment  land  on  the  southern  portion  of  the 
Crystal  Springs  Watershed,  within  the  Scenic  and  Recreation  Easement. 


Video  Presentation 

A  video  tape  was  shown  which  identified  the  proposed  site  for  the 
golf  course  and  provided  background  information. 

Address  by  Public  Officials 

Honorable  Tom  Nolan,  San  Mateo  County  Board  of  Supervisors,  described 
the  county's  efforts  over  the  last  20  years  to  obtain  a  public  golf 
course  on  Crystal  Springs  Watershed.  He  presented  letters  of  support 
for  the  proposed  site  from  various  environmental  organizations  and 
urged  the  Commission  to  proceed  with  the  project.  Other  speakers 
representing  San  Mateo  County  support ing  the  golf  course  wer e :  the 
Honorable  Mary  Griffin,  Member,  Board  of  supervisors;  Mr.  John 
Maltbie,  County  Manager,  Mr.  Paul  Koenig,  Director  of  Environmental 
Management;  Mr.   Dave  Christy,   Director  of  Park  and  Recreation. 

Honorable  Joan  Stiff,  Mayor  of  the  Town  of  Woodside,  urged  the 
Commiss ion  to  accept  the  suggestion  from  Mr.  Brian  O'Neill,  Super in- 
tendent  of  the  Golden  Gate  National  Recreation  Area ,  to  develop  an 
updated  Recreation  Use  Plan  that  recognizes  the  value  of  watershed 
lands  as  natural  open  space .  She  opposed  the  PUC  staff  recommenda- 
tion to  seek  an  environmental  consultant .  Also ,  speaking  on  behalf 
of  the  City  of  Woodside  in  opposition  to  a  golf  course  were:  Ms. 
Nancy  Alexander,  Planning  Director;  Honorable  Barbara  Seitle,  Member, 
Woodside  Town  Council;  Honorable  Jean  Dickey,  Member,  Woodside  Town 
Council;  Honorable  Richard  Rodds,  Member,  Woodside  Town  Council.  It 
was  stated  that  in  1989  the  proposed  site  was  included  in  the 
Northern  California  Coast  Biosphere  Reserve  by  UNESCO. 
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Public  Comments 


Mr.  Robert  Trent  Jones  Jr.,  Consultant  to  San  Mateo  County  and  golf 
course  architect,  stated  that  a  professional  golf  course  designer 
could  design  a  course  on  this  site  within  standard  restrictions  for 
pesticides  and  other  chemicals. 

President  Rodis  called  speakers  --  alternating  between  those  who 
supported  the  golf  course  proposal  and  those  who  opposed  it. 

Speakers  in  Support 


Mr  . 

Floyd  Boyer,  Vice  Chairman,  Edgewood  Park  Citizens  Committee 

Mr  . 

Walter  Small,  Redwood  City 

Howard  Boone,  Woodside 

Mr . 

Ray  Witt,  Palo  Alto  Men's  Club 

n  r  . 

Gary  Kah,  Redwood  City 

Pete  Peabody,  Menlo  Park 

M  r 

Bill  Royce,  Redwood  City 

M  r 

James  Brown,  San  Carlos 

1*1  b  . 

Barbara  Koontz,  San  Carlos 

M  r 

Dean  McHan,  San  Carlos 

ns . 

Jan  La  Fetra,  Menlo  Park 

M  r  . 

Chris  Yoshii,  Economics  Research  &  Associates 

Paul  Fr egulia ,  Woodside 

Mr , 

Paul  San  Fleipo,  Redwood  City 

ws . 

Jan  Wagner,  San  Francisco 

Mr . 

Alex  Esclamado,  So.  San  Francisco 

Mr . 

David  Collins,   San  Mateo 

Speakers 

Opposed 

Dr  . 

Howard  Wilshire,  Mountainview 

Mr . 

Revett  Wallace,  Woodside 

'  Ms . 

Dee  Dobson ,  Woods  ide 

Ms . 

Sue  Butler,  San  Mateo 

Mr  . 

Jacob  Sigg,  San  Francisco 

Mr  . 

Jim  Gravanis,  San  Francisco 

Ms  . 

Marion  Gallagher,  Atherton 

Ms  . 

Sally  MacBr ide ,  Woodside 

Ms. 

Hunter,  Woodside 

Mr  . 

Robert  MacBr ide ,  Woodside 

Mr . 

Leon  Campbell,  Woodside 

Mr . 

Dixon  Reilley,  San  Mateo 

MS  . 

Olive  Mayer,  San  Mateo  County 

Chapter,   Sierra  Club 

Mr . 

Hans  Kleemann,  San  Bruno 

Mr . 

John  Mock,  Palo  Alto 

MS, 

Brenda  Butner,   President,  San 

Mateo  Chapter  of  Californian 

Native  Plant  Society 

mT. 

Sidney  Liebes ,  Ather ton 

Mr. 

W.G.  Pinney,  San  Mateo 

Mr . 

Chris  Allen,  Central  California  Coast  Biosphere  Reserve 

Mr. 

Jim  Degrran,  Woodside 

Ms . 

Anseth  Mill ington ,  Woodside 

Mr . 

Robert  Carlson,   San  Carlos 
Bill  Freedman,  Hillsborough 

Mr, 

Some  of  the  points  raised  in  support  of  the  project  were:  there  is 
a  need  for  a  public  (i.e.  affordable)  golf  course  in  San  Mateo 
County;  it  would  produce  revenue  for  the  county;  a  good  water  irri- 
gation  system  can  recycle  the  water  used  on  the  golf  course;  wildlife 
thrives  on  existing  golf  courses;  Crystal  Springs  Golf  Course  has 
not  contaminated  the  reservoir;  golfing  is  a  good  and  safe  activity 
for  senior  citizens  and  women;  publ ic  land  should  be  used  for  the 
enjoyment  of  the  public;  the  local  demand  for  golf  exceeds  the 
available  facilities;  and  turf  grass  will  produce  oxygen  which  is 
beneficial  to  the  environment. 
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Some  of  the  points  mentioned  by  speakers  opposing  a  golf  course  were: 
concern  for  the  amount  of  water  a  golf  course  would  require,  espe- 
cially during  a  drought,  and  who  pays  for  that  water;  the  affect  on 
the  area  as  a  wildlife  refuge  and  a  designated  international  bio- 
sphere reserve;  inclusion  of  the  wildf lower  triangle  area  as  part  of 
the  proposed  site ;  public  land  belongs  to  everyone  and  should  be 
conserved  and  preserved  for  future  generations  as  open  space ;  a 
restaurant  would  generate  sewage;  a  golf  course  would  provide 
recreation  for  affulent  citizens  and  not  for  the  general  population ; 
the  recreation  plan  should  be  updated  before  preparation  of  an 
environmental  impact  report  (EIR);  there  would  be  a  visual  impact 
from  Interstate  Highway  280;  the  Crystal  Springs  Golf  Course  could 
be  municipalized  when  the  lease  expires;  the  Native  Plant  Society's 
survey  of  the  southern  watershed  site  did  not  include  the  triangle 
area;  and  the  public  should  be  allowed  to  vote  on  this  matter. 

President  Rod is  thanked  the  public  for  their  comments  and  participa- 
tion in  this  public  hearing. 


******************** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      8:37  P.M. 


ROMAINE  A.  BOLDRIDGE 

Secretary 
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PUBLIC  UTILITIES  COffllSSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


90-0167 


RESOLUTION  NO. 


WHEREAS,    the  San  Francisco  Water  Department  currently 
derives  an  average  of  80%  of  the  water  it  distributes  to  2.2 
million  consumers  from  the  Hetch  Hetchy  project  on  the  Tuolumne 
River;  and 

WHEREAS,   the  City  and  County  of  San  Francisco,    through  its 
Public  Utilities  Commission,   has  cooperated  with  the  Modesto  and 
Turlock  Irrigation  Districts  in  developing  the  Tuolumne  River  for 
water  supply  purposes,   including  the  creation  of  a  water  bank,  for 
San  Francisco's  benefit  in  New  Don  Pedro  Reservoir,  which  is 
operated  jointly  by  the  Modesto  and  Turlock  Irrigation  Districts; 
and 

WHEREAS,   the  Modesto  Irrigation  District  has  agreed  to 
supply  surface  water   from  the  District's  Modesto  Reservoir  on  the 
Tuolumne  River  to  the  City  of  Modesto  and  the  Del  Este  Water 
Company  for  domestic  consumption  in  Stanislaus  County,    in  order 
to  replace  contaminated  wells  and  eliminate  groundwater 
ove  r dr  a  f  t ;  and 

WHEREAS,   the  Modesto  Irrigation  District  prepared  an 
Environmental  Impact  Report  in  support  of  its  plan  to  supply 
surface  water  to  the  City  of  Modesto  and  Del  Este  Water  Company, 
and  San  Francisco,   through  the  office  of  the  City  Attorney, 
commented  on  those  portions  of  the  Environmental  Impact  Report 
which  had  the  potential  to  adversely  impact  San  Francisco's 
interest  in  a  secure  water  supply  from  the  Tuolumne  River;  and 

WHEREAS,   the  San  Francisco  Public  Utilities  Commission  has 
been  advised  by  the  City  Attorney  that  the  responses  of  the 
Modesto  Irrigation  District  to  comments  made  by  San  Francisco  and 
others  to  the  Environmental  Impact  Report  are  inadequate  to 
protect  San  Francisco's  interests,   and  are  defective  under  the 
California  Envi ronment a  1  Qua  1 i ty  Act ;  and 

WHEREAS,   the  City  Attorney  has  advised  the  Public  Utilities 
Commission  that  it  is  necessary  to  file  a  lawsuit  against  Modesto 
Irrigation  District,    the  City  of  Modesto,    and  Del  Este  Water 
Company  in  order  to  compel  the  Modesto   Irrigation  District  to 
conduct  the  analysis  needed  to  determine  water  supply  impacts,  if 
any,    from  the  surface  water  treatment  program; 

RESOLVED,   that   the  San  Francisco  Public  Utilities 
Commission  hereby  authorizes  the  City  Attorney  to  file  suit  under 
the  California  Environmental  Quality  Act  against  Modesto 
Irrigation  Distict,    the  City  of  Modesto,    and  the  Del  Este  Water 
Company . 


I  h«ceby  certify  that  the  foregoing  resolutlo 
was      adopted     by      the     Public     Utilities  Commlsslo 


MM  1  Ci  1990 


a  t 


Secreta  ry 
Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RODELE  ROOIS 
PRESIDENT 


ART  AGNOS.  MAYOR 
THOMAS  J  EL2EY,  GENERAL  MANAGER 


SHERRICHIESA 
VCE  PRESIDENT 


MUNICIPAL  RAILWAY 


H,  WELTON  FLYNN 


WATER  DEPARTMENT 


ARTHUR  V  TOUPIN 


HETCH  HETCHY 
WATER  AND  POWER 


GORDON  CHIN 


May  17,  1990 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  on  two  items:  first,  for 
the  purpose  of  discussing  a  personnel  matter  in  compliance  with 
California  Government  Code  Section  54957;  and  second,  on  an  attorney- 
client  matter  regarding  Modesto  Irrigation  District  Treatment  Plant 
Project  -  CEQA  action,  in  accordance  with  Government  Code  Sections 
54956.9(b)(1)  and  (c).  The  executive  session  will  be  held  on 
Tuesday,  May  22,  1990,  at  1:00  p.m.,  in  Room  287,  City  Hall,  San 
Francisco,  California, 


cc:    Members,  PUC 

Thomas  J.  Elzey 
George  Krueger 
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90-091 


call  to  Order:     2:12  P.M. 


Present:     President  Rodel  E.  Rodis,  Vice  President  Sherri  Chiesa, 

Commissioner  H.  Welton  Flynn,  Commissioner  Arthur  V. 
Toupin,  Commissioner  Gordon  Chin 


On  motion  of  Chiesa,  seconded  by  Chin,  the  Minutes  of  the  regular 
meeting  of  May  8,  1990  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Chin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

90-0168      MR        Requesting     the     Controller  to     draw     warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $410,171  . 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 


On  motion  of  Chin ,  seconded  by  Flynn ,  the  follow- 
ing resolution  was  adopted: 

90-0169       MR         Requesting      the     Controller  to     draw     warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $43,500. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 


On  motion  of  Chin ,  seconded  by  Flynn ,  the  follow- 
ing resolution  was  adopted: 

90-0170  MR  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-1013,  Presidio  Yard  -  Bus  Washer  Replacement. 

  VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin,  Chin 


On  motion  of  Chin ,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

9  0-0171  MR  Approving  collection  of  charges  for  damages  against 
the  San  Francisco  Municipal  Railway  from  miscellan- 
eous debtors  in  the  amount  of  $9,934.52  and 
write-off  compromise  reductions  for  comparative 
negligence  in  the  amount  of  $642.90  for  the  month  of 
April,  1990. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin,  Chin 


90-092 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

90-0172  HH  Awarding  San  Francisco  Hetch  Hetchy  Bureau  of  Light, 
Heat  and  Power  Contract  No,  BLHP-201 ,  Maintenance, 
Repair  and  Alternations  of  City-owned  Street 
Lighting  Systems,  in  the  amount  of  $732,153.84  to 
Kingston-Cresci,  A  Joint  Venture,  for  Fiscal  Year 
1990/91. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 


On  motion  of  Chin ,  seconded  by  Flynn ,  the  follow- 
ing resolution  was  adopted: 

90-0173  HH  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff ,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Contract  No .  HH-818 , 
for  a  permanent,  covered  sand  storage  facility  to  be 
installed  at  Early  Intake  Sand  Storage. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 


On  motion  of  Chin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

9  0-017  4  WD  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Depar  tment  Contract  No . 
WD-2051,  8-Inch  Ductile  Iron  Main  installation  in 
Dartmouth  Street,  Woolsey  to  Mansell  Streets,  Colby 
Street,  Olmstead  to  Mansell  Streets,  Olmstead 
Street,  University  to  Bowdoin  Streets. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin,  Chin 

On  motion  of  Chin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  author izing  Bid  call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2053,  8-Inch  Ductile  Iron  Main  installation  in 
Howard,  Langton,   Sumner  and  Tehama  streets. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin,  Chin 

On  motion  of  Chin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

90-0176  PUC  Authorizing  the  Administrative  Secretary,  PUC  to 
designate  an  Acting  Administrative  Secretary  to 
provide  continuation  of  staff  to  the  Commission 
during  periods  of  absence. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin,  Chin 


90-0175  WD 


90-093 


RESOLUTION 
NO. 


On  motion   of   Toupin ,    seconded   by  Flynn ,    the  follow- 
ing resolution  was  adopted: 

90-0177  GM  Authorizing  the  General  Manager  of  the  Public 
Utilities  Commission  to  execute  lease  for  the  Office 
of  Health  and  Safety,  110  McAllister,  for  1,859 
square  feet  on  a  month-to-month  basis  wi  th  rental 
increases  to  $2,000  on  July  1,  1990,  $2,138  on 
January  1,   1991,  and  $2,223  on  January  1,  1992. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 

On  motion  of  Flynn ,  seconded  by  Chiesa ,  the  follow- 
ing resolution  was  adopted: 

90-0178  WD  Authorizing  the  Acting  General  Manager  of  the  Water 
Department  to  negotiate  and  execute  a  Memor andum-of- 
Understanding  with  the  San  Francisco  City  College 
for  an  amount  not- to- exceed  $20,000  for  the  design 
and  development  of  a  low  water  use  Demonstration 
Garden . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin,  Chin 

On  motion  of  Chiesa,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

90-0179  HH  Authorizing  the  Real  Estate  Department  to  negotiate 
the  terms  and  conditions  of  either  a  use  permit  or 
lease  agreement  with  the  City  of  Modesto  for  a  bike 
trail  and  landscaping  within  Hetch  Hetchy  Parcels 
663  to  675. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin,  Chin 

On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  $1,775,000  from  Hetch  Hetchy's  unappropri- 
ated revenue  to  amend  the  operating  budget  to  pur- 
chase power  and  transmission  services  during  the 
remainder  of  Fiscal  Year  1989/90. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,   Toupin,  Chin 

On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0181  UEB  Authorizing  the  General  Manager  of  Utilities 
Engineering  Bureau  to  execute  Amendment  No.  3  to 
allow  Camp  Dresser  and  McKee ,  Inc.  to  provide 
professional  services  for  Phase  I  -  Conceptual 
Engineering  for  the  Crystal  Springs  Water  Treatment 
Plant  (CSWTP ) ,  in  an  amount  not-to-exceed  $18  5  ,00  0 , 
and  to  extend  the  term  of  the  contract  to  December 
30,  1992. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin,  Chin 


90-0180  HH 


90-094 


On  motion  of  Chiesa ,  seconded  by  Flynn ,  the  follow- 
ing resolution  was  adopted: 

Authorizing  the  issuance  of  San  Francisco  Water 
Revenue  Bonds,  not-to-exceed  $76  million  principal 
amount,  for  the  purpose  of  providing  funds  for  the 
r econstuction  and  replacement  of  existing  facilities; 
and  describing  generally  said  Bonds, 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin,  Chin 

On  motion  of  Flynn ,  seconded  by  Ch iesa ,  the  follow- 
ing resolution  was  adopted: 

Approving  the  Public  utilities  Commission  to  use 
$4  00,000  in  Fiscal  Year  19  8  9/90  Transit  Impact 
Development  Fee  ( TIDF )  appr opr  ia t i ons  for  funding 
design  and  engineering  work  on  the  F-Embarcadero 
streetcar  extension. 

VOTE:     Ayes  -  Rodis ,  Chiesa ,  Flynn,  Toupin,  Chin 

On  motion  of  Toupin ,  seconded  by  Chiesa ,  the  follow- 
ing resolution  was  adopted: 

Authorizing  the  City  Director  of  Property,  upon  close 
of  escrow  on  the  Granex  property ,  to  execute  an 
assignment  of  lease  on  that  portion  of  the  adjacent 
Seawall  Lot  35  4  known  as  1399  Marin  Street;  and 
authorizing  the  General  Manager  of  Public  utilities 
Commission  to  sign  a  letter  of  agreement  with  the 
Port  of  San  Francisco  obligating  the  Municipal 
Railway,  upon  close  of  escrow  on  the  Granex  property, 
1301  Army  Street,  to  discharge  the  obligations 
associated  with  the  Port's  termination  of  Granex 
Corporation's  license  to  use  the  adjacent  Wharf  84. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 

On  motion  of  Flynn,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted  in  Executive  Session: 

Approving  settlement  with  Perini  Land  and 
Development  Company  regarding  the  Transit  Impact 
Development  Fee  (TIDF)  for  25  Jessie  Street,  San 
Francisco,  CA . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin,  Chin 
********************** 


90-095 


Announcement 


President  Rodis  announced  that  the  Commission  met  in  executive  ses- 
sion on  May  16  ,  19  90  and  decided  to  file  an  action  against  Modesto 
Irrigation  District . 

********************** 

New  Business 

Commissioner  Flynn  requested  that  staff  inventory  the  entire 
Municipal  Railway  fleet  by  divisions ,  bus  numbers ,  mode  and  indicate 
whether  the  vehicles  have  graffiti  both  on  the  interior  and  exterior. 
Th  is  is  to  be  done  as  close  as  possible  to  the  first  of  June  and 
updated  monthly  with  reports  to  the  Commission  starting  with  the 
first  meeting  in  July  and  continuing  the  process  until  terminated  by 
the  Commiss ion . 

Commissioner  Toupin  questioned  why  the  buses  cannot  be  locked.  Mr. 
Phil  Adams,  Deputy  General  Manager,  Maintenance,  Municipal  Railway, 
stated  that  over  the  last  year  or  two  that  some  of  the  graffiti 
artists  have  copies  of  the  LRV  keys .  So  even  if  the  buses  were 
locked  it  would  only  be  a  matter  of  time  before  the  keys  got  into 
the  hands  of  the  graffiti  artists.  Commissioner  Toupin  stated  that 
if  we  arrest  and  charge  individuals  for  breaking  and  entering 
instead  of  the  minor  offense  of  graffiti  this  problem  might  be 
stopped.  Commissioner  Toupin  requested  staff  to  report  back  on 
locking  the  vehicles. 

President  Rodis  referred  to  a  question  raised  at'  the  May  16 ,  1990 
Special  Meeting  and  asked  whether  the  lessee  of  the  Crystal  Springs 
Golf  Course  pays  the  water  bill.  Mr.  John  Mullane,  General  Manager, 
Water  Department  stated  that  the  lessee  pays  for  water  used  in  the 
club  house,  restaurant,  etc.  He  indicated  they  do  not  pay  for  the 
water  used  to  irrigate  the  gol f  course  itself. 

********************** 


General  Manager 's  Report 

San  Joaquin  Pipeline  No.    2  \, 

Mr.  Anson  Moran,  General  Manager,  Hetch  Hetchy,  provided  a  brief 
report  to  the  Commission  on  San  Joaquin  Pipel  ine  No .  2 .  Mr  .  Moran 
stated  that  on  March  31,  1990  a  leak  was  discovered  in  Pipeline  No. 
2  leaking  at  a  rate  of  about  200  gallons  per  minute.  A  few  days 
later  ^another  leak  was  discovered .  Further  investigation  indicated 
there  was  a  corrosion  problem  in  the  pipeline.  All  efforts  have 
been  made  to  correct  the  corrosion  problem.  Mr.  Moran  stated  that 
he  believed  that  most  of  the  wor k  would  be  done  on  the  exterior  of 
the  pipe  and  that  it  is  someth ing  that  would  not  require  taking  the 
pipe  out  of  service  for  any  extended  period  of  time. 


90-096 


Graffiti 


Ms .  Barbara  Conway,  Graffiti  Prevention  Program  Manager ,  provided  an 
update  on  the  Graffiti  Program.  Ms.  Conway  s ta ted  that  the  program 
had  concentrated  on  two  areas  of  concern.  One  was  getting  the 
cooperation  of  the  Mayor  and  major  businesses  on  the  war  aga  inst 
graffiti.  The  second  area  of  concentration  has  been  monitor ing  the 
activities  of  the  fencing  project.  Ms.  Conway  indicated  that  Chevron 
will  be  providing  funds  for  the  graffiti  program  and  supplying  3 
interns  for  the  summer .  Also ,  she  indicated  that  Pacific  Telesis 
will  be  providing  a  $75,000  grant  to  be  used  for  working  with  youth 
at  the  Youth  Guidance  Center,  community  boards,  San  Francisco 
Conservation  Corps,  and  the  Mayor's  youth  gang  program. 

Ms .  Barbara  Conway  stated  that  all  Municipal  Railway  yards  would  be 
fenced  by  1991.  Commiss ioner  Toupin  asked  if  there  was  any  way  that 
process  could  be  accelerated  without  any  additional  costs.  Mr. 
Thomas  Elzey  assured  the  Commission  that  every  effort  to  accelerate 
the  fencing  is  being  done .  He  indicated  that  the  Presidio  fencing 
is  completed  with  the  exception  of  the  automation  of  the  gate. 
Commissioner  Toupin  asked  staff  if  they  were  prepared  to  monitor  the 
vehicles  located  in  the  fenced  yard  as  to  how  much  graffiti  appears 
on  the  vehicles  as  compared  with  an  un fenced  yard .  Ms .  Conway 
replied  that  Muni  is  prepared  to  start  keeping  those  statistics. 

Commissioner  Flynn  requested  a  comprehensive  report  from  the  security 
officer  on  a  monthly  basis  starting  with  the  first  meeting  in  July. 


Item  No  .  14  -  Presentation  on  San  Andreas  Water  Treatment  Plant 
Expansion  to  180  MGD. 

Mr.  Richard  Brandt,  Acting  Manager,  Utilities  Engineering  Bureau, 
stated  that  no  action  is  required  by  the  Commission  but  that  this  is 
only  a  presentation  on  the  San  Andreas  Water  Treatment  Plant .  Ms . 
Elaine  Cartwr ight ,  Project  Manager,  presented  the  background  of 
Expansion  Project  No.  1  and  Expansion  Project  No.  2. 

Mr .  John  Toyota,  Project  Engineer ,  Camp  Dresser  and  McKee ,  expla ined 
that  instead  of  using  chlorine  gas  as  a  disinfectant  in  the  filtering 
system  there  is  a  method  where  ozonation  can  be  used.  Mr.  Toyota 
stated  that  ozone  is  a  power  ful  disinfectant,  meets  new  water 
standards,  improves  the  quality  of  the  water ,  and  reduces  the  use  of 
other  chemicals.     Also,  he  explained  the  process  of  ozonation. 

Mr .  Richard  Brandt  stated  that  staff  decided  to  use  the  nominated 
subcontractor  approach  for  this  contract  where  the  City  is  actually 
involved  in  the  selection  of  the  ozone  suppl ier .  Mr .  Brandt  indi- 
cated that  the  staff  would  select  a  vendor  for  the  ozone  treatment 
equipment  and  installation  and  then  assign  that  vendor  to  the  general 
contractor  as  a  subcontractor. 


********************** 


********************** 


THEREUPON  THE  MEETING  WAS  ADJOUNED: 


3:41  P.M . 


ROMAINE  A.  BOLDRIDGE 
Secretary 


90-097 


PUBLIC  UTILITIES  COMMISSION 

CrrY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0168 


RESOLUTION  No. 


May  8,  1990 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  Manager,  Bureau  of  Claims  and  Contracts;  thereof  and  the  City 
Attorney.    This  Commission  approved  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  Municipal  Railway. 


CLAIMANT 


ACCIDENT  NO.  ACCIDENT 
&  SPECIFIED  PRAYER  SPECIALS  TYPE      DATE      PI/PD  SETTLEMENT 


Non-litigated  Settlements 


None 


Litigated  Settlements 


Charles  J.  Wright,  et  al 


Carol  Ann  Moorman 


Kathleen  Beahon 


Lorraine  Green 


Bradley  Rosenberger 


87T0941         None  6-9     3-10-88    PI    $  20,000.00 

$ACD 

87C01 49-35  $68,274.00  5-3  5-16-88  PI  $110,000.00 
$1 ,000,000 

87T0915-1  $62,291 .07  2-7  3-03-88  PI  $  75,000.00 
$1,000,000 

85B5572-1  $72,060.39  1-7  4-09-86  PI  $  50,000.00 
$ACD 

87S5029-1  $12,050.36  3-6  4-21-88  PI  $  30,000.00 
$200,000 


Judgments 


Duane  &  Letitia  Tarpo 


88T5001  -1  $100,173.52  10-1  7-14-88  PI  $125,171.00 
$350,000 


TOTAL  SETTLEMENTS: 


$410,171.00 
(6) 


INDEX  632091 


SUB  OBJECT 


1450 


*NOT£:    ACD  means  "As  Court  Determines' 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

MAY      2  9.  mo 


Secretary,  Public  Utilities  Commis^on 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

I30-01G9 

RESOLUTION  No  


May  22,  1990 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  Manager,  Bureau  of  Claims  and  Contracts;  thereof  and  the  City 
Attorney.    This  Commission  approved  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  Municipal  Railway. 


ACCIDENT  NO.  ACCIDENT 
CLAIMANT  &  SPECIFIED  PRAYER  SPECIALS  TYPE      DATE      PI/PD  SETTLEMENT 

Non-litigated  Settlements 
None 

Litigated  Settlements 

Joyce  Ann  Hendrickson  87B5017-1      $47,418.56    7-7      7-07-87    PI    $  28,000.00 

$ACD 

Marion  L.  Roche  86T0521 -1      $  5,968.22    3-7    11-18-86    PI    $  15,500.00 

$25,000 

Judgments 
None 

TOTAL  SETTLEMENTS:  $  43,500.00 

(2) 

INDEX  632091  SUB  OBJECT  1450 


*N0TE:    ACD  means  "As  Court  Determines" 


/  hereby  certify  that  the  forcyf)ing  rcsolutitm  was  adopted  by  the  Public  Utilities  Commission 

.     '  MAY      2  2  mo 

at  its  meeting  of  ^  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0170 

RESOLUTION  No  


WHEREAS,    Under  Municipal  Railway  Contract  No.   MR-1013  the  furnishing 
and  installation  of  a  trolley  coach  washing  system  at  the  Presidio  Bus  Yard 
is  to  be  performed;   now,   therefore  be  it 

RESOLVED,   That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,   and  hereby  authorizes  Bid  Call  as 
follows: 

MUNICIPAL  RAILWAY  CONTRACT  NO.  MR-1013 
PRESIDIO  YARD   -   BUS  WASHER  REPLACEMENT 

and  be  it  further 

RESOLVED,    That  in  accordance  with  the  Provisions  of  Chapter  31, 
Sections  31.17  and  31.22(a)  of  the  San  Francisco  Administrative  Code,  this 
project  qualifies  for  categorical  exemption  from  the  California 
Environmental  Quality  Act  under  the  Provisions  of  Paragraphs  15301(b)  and 
(d). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  MAY      2  2  1990 

at  Its  meeting  of   


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crTY  AND  courm  of  san  francisco 


90-0171 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  Department  Managers  and  the 
City  Attorney,  hereby  approves  collection  of  charges  for  damages 
against  San  Francisco  Municipal  Railway  from  miscellaneous  debtors 
in  the  amount  of  $9,934.52  and  write-off  compromise  reductions  for 
comparative  negligence  in  the  amount  of  $642.90  for  the  month  of 
April  1990. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY      2  2  1990    _____  _ 

at  Its  meeting  of  

Secretary,  Public  Utilities  Commfssion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0172 

RESOLUTION  Na  


WHEREAS,  Under  Bureau  of  Light,  Heat  and  Power  Contract  No. 
BLHP-201,  Maintenance,  Repair  and  Alterations  of  City-owned  Street  Lighting 
Systems  is  to  be  performed  during  the  Fiscal  year  1990-91;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
May  10,  1990;  and 

WHEREAS,  This  Commi ssion ' s  Di  rector  of  Contract  Compliance 
determined  that  implementation  of  MBE/WBE/LBE  preferences  provided  for  in 
Ordinance  No.  175-89  resulted  in  Kingston-Cresci ,  A  Joint  Venture,  being 
the  lowest  responsive  bidder;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Bureau  of  Light,  Heat 
and  Power  Contract  No.  BLHP-201,  Maintenance,  Repair  and  Alterations  of 
City-owned  Street  Lighting  Systems,  Fiscal  Year  1990-91,  in  the  amount  of 
$732,153.84  to  Kingston-Cresci,  A  Joint  Venture,  660  Alabama  Street,  San 
Francisco,  California  94110,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY      2  2  1990 

at  Its  meeting  of  '  —  


Secretary.  Public  Utilities  Cormnission 


JD/ADG:fmd 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0173 

RESOLUTION  Na  


WHEREAS,  Under  Hetch  Hetchy  Water  and  Power  Contract  No.  818, 
a  permanent,  covered  sand  storage  facility  is  to  be  installed  at 
Early  Intake;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call 
for  Hetch  Hetchy  Water  and  Power  Contract  No.  818,  Early  Intake 
Sand  Storage. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  22  1990  


Secretary,  Public  Utilities  Comrr/ssio 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 

90-0174 

RESOLUTION  No.  


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that 
the  project  which  is  the  subject  of  this  resolution  has  been  determined  by  the 
Department  of  City  Planning  to  be  categorically  exempt  as  a  Class  1(b)  project 
under  the  State  Guidelines  Implementing  the  California  Environmental  Quality 
Act,  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  Bid  Call  as  follows: 

San  Francisco  Water  Department  Contract    No.  WD-2051  -  8-Inch  Ductile 

Iron    Main    Installation    in    Dartmouth    Street,    Woolsey    to  Mansell 

Streets;  Colby  Street,  Olmstead  to  Mansell  Streets;  Olmstead  Street, 
University  to  Bowdoin  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MAY  Z  Z  ^9^0 


Secretary,  Public  Utilities  Commission 


RECcfmd 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that 
the  project  which  is  the  subject  of  this  resolution  has  been  determined  by  the 
Department  of  City  Planning  to  be  categorically  exempt  as  a  Class  l{b)  project 
under  the  State  Guidelines  Implementing  the  California  Environmental  Quality 
Act,  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  Bid  Call  as  follows: 

San  Francisco  Water  Department  Contract  No.  WD-2053  -  8-Inch  Ductile 
Iron  Main  Installation  in  Howard,  Langton,  Sumner  and  Tehama  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,        .     MAY      22  1990 

at  Its  meeting  of  


Secretary,  Public  Utilities  Conwnission 


REC:fmd 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FHANCISCO 

90-0176 

RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Commission  needs  to  provide  for 
continuation  of  the  functions  of  its  Administrative  Secretary  during  periods 
of  absence;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
Administrative  Secretary,  PUC,  to  designate  an  Acting  Administrative  Secretary 
to  provide  continuation  of  staff  to  the  Commission  during  periods  of  absence. 


0003L 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  MAY      22  19.90 

at  its  meeting  of  .  


Secrcturv, 


-V,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crry  and  county  of  san  francisco 

90-0177 

RESOLUTION  No.  


WHEREAS,  The  Office  of  Health  and  Safety  currently  occupies  1859  square 
feet  of  office  space  at  110  McAllister  at  $.79  per  square  foot;  and 

WHEREAS,  The  low  rent  was  offered  for  a  limited  period  ending  June  30, 
1990  in  order  to  accommodate  the  PUC's  need  to  relocate  the  Office  of  Health 
and  Safety  on  short  notice;  and 

WHEREAS.  The  discounted  rent  will  increase  on  July  1,  1990  from  $1,500  to 
$2,000,  on  January  1,  1991  to  $2,138,  and  on  January  1.  1992  to  $2,223;  and 

WHEREAS,  The  Office  of  Health  and  Safety  needs  to  maintain  its  current 
space  and  has  budgeted  sufficient  funds  to  accommodate  the  rent  increases  for 
Fiscal  Year  1990/91 ;  and 

WHEREAS,  The  rental  increases  are  reasonable  and  result  in  an  effective 
rate  over  a  two-year  period  of  under  $1.00  per  square  foot;  and 

WHEREAS,  The  PUC  may  terminate  the  lease  at  any  time  by  giving  thirty 
(30)  days  notice;  now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager,  Public  Utilities  is  authorized  to 
execute  the  lease  for  1859  square  feet  on  a  month-to-month  basis  with  rental 
increases  to  $2,000  on  July  1,  1990,  $2,138  on  January  1,  1991  and  $2,223  on 
January  1  ,  1992. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

•     MAY      2  2  1990 

at  its  meeting  of  


~Secretarv,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


90-0178 

RESOLUTION  No.  


WHEREAS,  The  Water  Department's  operating  budget  has 
funds  for  the  design  and  development  of  low  water  use 
Demonstration  Gardens;  and 

WHEREAS,  After  a  thorough  evaluation  of  submitted 
proposals,   the  Water  Department  recommends  that  funding  be 
given  to  the  San  Francisco  City  College  for  this 
Demonstration  Garden;  now,   therefore,  be  it 

RESOLVED,  That  the  Commission  hereby  authorizes  the 
Acting  General  Manager  of  the  Water  Department  to 
negotiate  and  execute  a  Memorandum-of -Understanding  with 
the  San  Francisco  City  College  for  an  amount  not  to  exceed 
$20,000.00  for  the  design  and  development  of  a   low  water 
use  Demonstration  Garden  for  which  funds  are  available  in 
the  Water  Department's  operating  budget. 


0085f-10 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '       MAY  22  1990  ^  


Secretary.  Public  Utilities  Comr^ission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTV  OF  SAN  FRANCISCO 


RESOLUTION  No.  0173 


WHEREAS,  The  City  of  Modesto  has  proposed  to  install  a 
bike  trail  and  landscaping  within  Hetch  Hetchy  Parcels  663 
to  675  within  the  City  of  Modesto 

WHEREAS,   The  City  of  Modesto  wishes  to  be  granted 
either  a  use  permit  or  lease  agreement  to  construct  and  have 
use  of  Hetch  Hetchy  Parcels  663  to  675  for  a  bike  trail 

WHEREAS,  The  proposed  development  will  have  significant 
benefits  to  both  the  Cities  of  Modesto  and  San  Francisco; 
now  therefore  let  it  be 

RESOLVED,  That  the  Real  Estate  Department  is  authorized 
to  negotiate  the  terms  and  conditions  of  either  a  use  permit 
or  lease  agreement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  22  199(3 

at  Us  meeting  of  - 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0180 

RESOLUTION  Na  


WHEREAS,  As  a  result  of  the  continuing  dry- 
weather,   and  the  need  to  conserve  water,   Hetch  Hetchy  has 
reduced  power  generation;  and 

WHEREAS,  The  reduction  in  the  power  generation 
required  the  purchase  of  additional  power;  and 

WHEREAS,  Actual  costs  for  transmission  and  wheeling 
services  purchased  from  PGSiE  are  greater  than  the  original 
estimate  included  in  the  department's   1989-90  budget;  and 

WHEREAS,   The  estimated  deficiency  in  the  purchase  of 
power  budget   is  approximately  $675,000  and  in  the  transmission 
budget  is  $1,100,000;  and 

WHEREAS,   Funding  will  be  available  from  the 
deobligation  of  capital  improvement  projects  and  year-end 
closeouts;   now,   THEREFORE  be  it 

RESOLVED,   That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  as  supplemental 
appropriation  in  the  amount  of  $1,775,000  from  Hetch  Hetchy's 
unappropriated  revenue  to  amend  the  operating  budget  to 
purchase  power  and  transmission  services  during  the  remainder 
of  fiscal  year  1989-90. 


lms/6453b 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf  ^  MAY  2  2  199Q 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


90-0181 


WHEREAS,  An  Agreement  between  the  City  and  Camp  Dresser  and 
McKee,  Inc.  (Consultant)  was  entered  into  November  5,  1986  for 
Phase  I  -  Conceptual  Engineering  for  the  Crystal  Springs  Water 
Treatment  Plant  (CSWTP);  and 

WHEREAS,  Amendment  Nos.  1  and  2  to  said  Agreement  were 
approved  by  this  Public  Utilities  Commission  in  April  14,  1987 
and  July  28,  1967  respectively^  for  the  purpose  of  additional 
scope  and  engineering  work  resulting  from  changes  in  project 
requirements;  and 

WHEREAS,  Public  Utilities  Commission  Resolution  No.  88-0355, 
adopted  October  11,  1988  approved  cancellation  of  the  Crystal 
Springs  Water  Treatment  Plant  (CSWTP)  Project  and  reallocation  of 
the  available  funds  from  the  CSWTP  Project  to  the  alternative 
Water  Bond  Projects;  and 

WHEREAS,  The  City  desires  to  have  the  Consultant  perform 
support  services  for  the  hydraulic  and  operations  computer  models 
developed  under  Amendment  No.  2  and  technical  support  for  the 
alternative  Water  Bond  Projects;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager 
of  the  Utilities  Engineering  Bureau  to  execute  Amendment  No.  3  to 
said  Agreement  in  an  amount  not  to  exceed  $185,000,  and  to  extend 
the  term  of  the  contract  to  December  30,  1992. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of_LJ!^  22  199Q 


Secretary,  Public  Utilities  Cormmis: 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUffTV  OF  SAN  FRANCISCO 

90-0182 

RESOLUTION  Na  


RESOLUTION  AUTHORIZING  THE  ISSUANCE  OF  NOT  TO  EXCEED  $76,000,000  PRINCIPAL 
AMOUNT  OF  SAN  FRANCISCO  WATER  REVENUE  BONDS  FOR  THE  PURPOSE  OF  PROVIDING  FUNDS 
FOR  THE  RECONSTRUCTION  AND  REPLACEMENT  OF  EXISTING  FACILITIES  AND  DESCRIBING 
GENERALLY  SAID  BONDS. 


WHEREAS,  the  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco  (the  "Commission"),  by  indenture  (the  "Indenture")  dated  as  of 
November  1.  1987  by  and  between  Bankers  Trust  Company  of  California,  National 
Association,  as  Trustee,  and  the  Commission,  authorized  the  Issuance  of  its 
San  Francisco  Water  Revenue  Bonds  and  of  $106,117,011  principal  amount  of  the 
Refunding  Series  of  1987  thereof  (the  "Series  of  1987  Bonds")  for  the  purposes 
of  refunding  certain  outstanding  bonds  of  the  Commission; 

WHEREAS,  the  Commission  has  sold.  Issued  and  delivered  the  Series  of 
1987  Bonds; 

WHEREAS,  THE  Indenture  provides  that  additional  series  of  bonds  may 
be  Issued  under  the  Indenture,  upon  compliance  with  the  terms  and  conditions 
set  forth  therein; 

WHEREAS,  the  Commission,  pursuant  to  the  provisions  of  Section 
7.312(d)  of  the  Charter  of  the  City  and  County  of  San  Francisco,  may  issue 
revenue  bonds  for  reconstruction  and  replacement  of  existing  facilities, 
without  compliance  with  the  revenue  bond  approval  requirements  of  Section 
7.300  of  the  Charter,  when  authorized  by  resolution  adopted  by  a  three-fourths 
affirmative  vote  of  all  the  members  of  the  Board  of  Supervisors  of  the  City 
and  County  of  San  Francisco;  and 

WHEREAS,  the  Commission  hereby  determines  that  a  series  of  water 
revenue  bonds  In  the  principal  amount  of  not  to  exceed  seventy-six  million 
dollars  ($76,000,000),  is  necessary  to  provide  funds  for  the  reconstruction 
and  replacement  of  existing  Water  Department  and  Hetch  Hetchy  Project 
water-related  facilities. 

NOW  THEREFORE.  BE  IT  RESOLVED  by  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  as  follows: 

Section  1.    The  issuance  of  not  to  exceed  $76,000,000  aggregate 
principal  amount  of  San  Francisco  Water  Revenue  Bonds.  Series  of  1990,  by  the 
Commission,  pursuant  to  the  provisions  of  the  Indenture,  is  hereby  authorized 
and  approved.    Said  bonds  shall  have  a  term  of  not  to  exceed  20  years  and 
shall  bear  interest  at  a  rate  of  not  to  exceed  127=  per  annum. 

Section  2.    The  Secretary  of  the  Commission  be  and  is  hereby 
authorized  and  directed  to  deliver  a  copy  of  this  resolution  to  the  Clerk  of 
the  Board  of  Supervisors  with  a  request  that  the  Board  of  Supervisors  approve 
issuance  of  said  revenue  bonds  for  the  purposes  of  reconstruction  and 
replacement  of  existing  facilities  as  provided  in  Section  7.312(d)  of  the 
Charter  of  the  City  and  County  of  San  Francisco. 


PUBLIC  UTILITIES  COMMISSION 

CfTf  AND  COUNTY  OF  SAN  FRANCISCO 

90-01S2 

RESOLUTION  No.  


Section  3.    This  resolution  shall  take  effect  from  and  after  Its 


adoption. 


PASSED  AND  ADOPTED  ON  May  22  1990.  by  the  following 

vote : 

AYES :         Rodis ,  Chiesa ,  Flynn ,  Toupln ,  Chin 
NOES:  None 
ABSENT:  None 


President  of  the  Public  Utilities 
Commission  of  the  City  and  County 
of  San  Francisco 


[Seal] 


Attest: 


Secretary  of  the  Public  Utiliries 
Commission  of  the  City  and 
County  of  San  Francisco 


0006S 


/  hereby  certify  that  the  ^'"'^^^  '^*°'^^''l9^0*  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

art  AND  COUNTY  OF  SAN  FRANCISCO 

9^-0183 

RESOLUTION  No.  


WHEREAS,  Section  38.7  of  the  San  Francisco  Administrative  Code  provides 
for  the  use  of  proceeds  from  the  Transit  Impact  Development  Fee  for  capital 
and  related  costs  that  sustain  and  expand  Municipal  Railway  peak  hour  service 
to  the  downtown  area;  and 

WHEREAS,  The  Public  Utilities  Commission,  in  its  Resolution  89-0260, 
approved  the  expenditure  of  $2,750  million  in  Transit  Impact  Development  Fee 
revenues  for  the  following  capital  and  administrative  needs:     1)  LRV 
improvements  ($950,000),  2)  new  LRV  procurement  ($650,000),  3)  Metro  East 
facility  ($500,000).  4)  waterfront  projects  ($500,000),  and  5)  special  surveys 
and  reviews  ($150,000);  and 

WHEREAS,  $400,000  of  the  TIDF  funds  approved  for  waterfront  projects 
were  to  be  used  to  match  two  Federal  Urban  Mass  Transit  Act  Interstate  280 
Transfer  Fund  grants  for  the  extension  of  F-Embarcadero  streetcar  service  from 
the  Ferry  Building  to  Fisherman's  Wharf;  and 

WHEREAS.  The  Federal  grants  have  not  yet  been  awarded;  and 

WHEREAS,  In  order  to  complete  the  F-Embarcadero  streetcar  extension  on 
schedule,  design  and  preliminary  engineering  work  must  not  be  delayed  until 
Federal  grants  are  awarded;  therefore  be  it 

RESOLVED.  That  the  Public  Utilities  Commission  approves  the  use  of 
$400,000  in  FY  89/90  TIDF  appropriations  for  funding  design  and  engineering 
work  on  the  F-Embarcadero  streetcar  extension. 


0071m 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf  MAY  2  2  1990 


Secretary,  Public  Utilities  Conmiission 


PUBLIC  UTILITIES  COMMISSION 

CSTf  AND  COUNTY  OF  SAN  FRANCISCO 


90-0184 

RESOLUTION  No.  


HHEREAS,  The  Public  Utilities  Commission,  by  Resolution  #90-0070  on 
February  27.  1990.  authorized  the  purchase  of  the  Granex  Corporation  property 
at  1301  Army  Street  for  use  as  a  Diesel  Bus  Maintenance,  Storage,  and 
Operations  site;  and 

WHEREAS,  The  Granex  Corporation  has  had  a  1 i cense  agreement  to  use 
Wharf  84.  adjacent  to  1301  Army  Street,  and  has  leased  that  portion  of 
Seawall  Lot  354  known  as  1  399  Marin  Street,  also  adjacent  to  1301  Army 
Street,  from  the  San  Francisco  Port  Commission;  and 

HHEREAS,  the  purchase  agreement  for  the  Granex  property  negotiated  by 
the  City's  Director  of  Property  calls  for  the  Granex  Corporation  to  assign  to 
the  City  and  County  of  San  Francisco,  at  no  cost,  all  rights  and  obligations 
under  the  leasehold  on  Seawall  354  and  the  license  agreement  on  Wharf  84;  and 

WHEREAS,  The  Port  Commission,  by  Resolution  #90-31  on  May  9,  1990, 
approved  an  assignment  of  lease  on  that  portion  of  Seawall  Lot  354  known  as 
1399  Marin  Street  to  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  The  Port  Director  has  proposed  terms  under  which  the  Public 
Utilities  Commission  shall  discharge  the  obligations  and  responsibilities  It 
assumes  regarding  Wharf  84;  NOW  THEREFORE  BE  IT 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the  City 
Director  of  Property,  upon  the  close  of  escrow  on  the  Granex  property,  to 
execute  an  assignment  of  lease  on  behalf  of  the  PUC  on  that  portion  of  the 
adjacent  Seawall  Lot  354  known  as  1399  Marin  Street;  AND  BE  IT 

FURTHER  RESOLVED,  That  the  Commission  authorizes  the  General  Manager  to 
sign  a  letter  agreement  w1 th  the  Port  of  San  Franc i  sco  obi  1  gating  the 
Municipal  Railway,  upon  close  of  escrow  on  the  Granex  property,  to  discharge 
the  obligations  associated  with  the  Port's  termination  of  Granex 
Corporation's  license  to  use  the  adjacent  Wharf '84. 


1427M 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

MAY       9  ^  19^0 
at  its  meeting  of  lUnl  


Secretary,  Public  Utilities  CcSimission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF   SAN  FRANCISCO 


90-0185 


RESOLUTION  NO. 


WHEREAS,   in  1980,  Perini  Land  and  Development  Co. 
("Perini")   applied  for  and  received  approval  to  develop  a  high 
rise  oefice  building  at  25  Jessie  Street,  San  Francisco,  which 
building  is  subject  to  payment  of  the  Transit  Impact  Development 
Fee   ("TIDF" ) ;  and 

WHEREAS,   on  October   19,    1981,   Perini   recorded  a  final 
subdivision  map  on  the  subject  property,  converting  the  property 
into  34  office  condominium  units;  and 

WHEREAS,  the  Federal  Deposit  Insurance  Corp.  ("FDIC") 
purchased  33  of  the  34  units  from  1982-1986  from  Perini  and 
certain  third  parties,  and  the  remaining  unit  was  sold  to  a 
private  trust ;  and 

WHEREAS,   the  City  determined  the  TIDF  due  for  the  subject 
property  to  be  $492,020.90;  and 

WHEREAS,   Perini  has  disputed  its  personal  liability  for 
payment  of  the  TUF;  and 

WHEREAS,   in  lieu  of  the  City  filing  suit   against   Perini  to 
collect  past  due  installments  of  the  TIDF,   the  City  Attorney  and 
PUC  Finance  staff  have  recommended  a  settlement   of  the  matter 
whereby  Perini  will  pay  the  full  amount  of  the  TIDF   and  the  City 
will  waive  all  accrued  interest  and  penalties;  and 

WHEREAS,   this  Commission  finds  that  this  settlement 
proposal   is   in  the  best    interests  of  the  City  and  County  of  San 
Francisco  and  the  Commission;   now  therefore  be  it 

RESOLVED,   that  Commission  concurs  with  and  approves  the 
settlement   recommendation  whereby  Perini  will   pay  $492,020.90  to 
the  City  in  full  payment  of  the  TIDF  on  the  subject    property  and 
the  City  will  waive  all  accrued  interest  and  penalties  on  the 
pr  incipa 1  sum. 


t  h  » 


I  h»r»by  certify  that  th»  forogolng  resol 
Public      Utilities      Commission      at       Its  mo«tlng 


o  f 


t  1  o 


MAY      2  2  199Q 


Commiss i c 


Secretary,   Public  Utilitfes 


PUBLIC  UTH_ITifc.»  Q,^jryiMi»sr<jr« 


SAN  FRANCISCO  WATER  DEPARTMENT 


MEMORANDUM 


DATE: 
TO: 
FROM: 
SUBJECT: 


May  23,  1990 

General  Manager,  Publ^  Utilities  Commission 
Acting  General  Manager  V\l  II '^i  N 


Monthly  Report  of  Apri 1 'Activit ies 


OPERATIONS 

Storage.     The  month-end  status  of  local  storage  reservoirs  is  shown 
on  the  accompanying  Figure  1.     The  storage  levels  in  the  Peninsula 
Division  reservoirs  at  the  end  of  April  amounted  to  18.3  billion 
gallons  or  61%  of  capacity.     For  the  Suburban  system  as  a  whole, 
storage  amounted  to  39.0  billion  gallons  or  50%  of  capacity, 
compared  to  48.1  billion  gallons  or  62%  of  capacity  at  the  same  time 
last  year. 

Production.     Water  supplied  by  Hetch  Hetchy  and  the  production  of 
local  water  treatment  plants  are  shown  on  the  accompanying  Figure  2. 

Deliveries.     Gross  water  deliveries  to  San  Francisco  customers  and 
the  suburban  area  are  displayed  on  the  accompanying  Figure  3. 


DEPARTMENT  ACTIVITIES 

Rationing  Program 

An  initial  presentation  on  rationing  was  made  to  the  Public 
Utilities  Commission  requesting  that  it  declare  a  water  shortage 
emergency  and  authorize  the  Department  to  impose  a  mandatory  _ 
rationing  program.     This  program  would  require  the  implementation  of 
an  allotment  system,   including  an  excess  use  structure,   and  the 
development  of  water  use  restrictions,   including  the  authority  to 
terminate  service  for  water  waste.     No  action  was  taken  atthis 
meeting,   but  the  presentation  served  as  a  vehicle  to  acquaint  the 
Commission  with  the  current  water  supply  situation,   the  proposed 
program  and  the  various  decisions  that  would  have  to  be  made  at  a 
subsequent  meeting . 


Supplemf>ntal  Water  SupdIv  Study 

Pursuant  to  a  Board  of  Supervisors  mandated  process,   the  Department, 
in  conjunction  with  the  PUC  Contract  Compliance  Office,  initiated 
work  on  the  development  of  a  Request-f or-Proposals   (RFP)   to  provide 
outside  technical  support  in  the  design  and  implementation  of  a 
public  hearing  process  to  consider  the  use  of  conservation, 
groundwater  and  reclaimed  water  as  a  supplemental  water  supply  in 
the  Department's  suburban  service  area.     The  intent  of  the  RFP 
process  is  to  have  a  contractor  on  board  by  July  1,   1990,  in 
anticipation  of  preparing  a  working  document  which  would  serve  as  a 
focus  for  public  hearings  to  be  held  in  San  Mateo,   Santa  Clara, 
Alameda  and  San  Francisco  counties  during  the  months  of  September 
and  October  of  this  year.     The  end  product  would  be  a  report 
summarizing  public  input  derived  from  these  meetings  and  the 
development  of  programs  promoting  conservation,   and  use  of 
groundwater  and  reclaimed  water. 

Water  Conservation 

The  Water  Conservation  Section,  operating  with  a  reduced  staff, 
developed  "Save  Water  Now"  posters  which  are  included  in  all  Muni 
buses,  certified  a  school  education  program  directed  at  K  thru  12th 
graders,    received  PUC  approval  on  the  design  and  development  of  a 
demonstration  garden  on  property  owned  by  the  Water  Department  and 
coordinated  a  conservation  booth  at  the  City's  Garden  Show  on  Earth 
Day . 


Rates 


The  Department  has  worked  in  conjunction  with  the  PUC ' s  Bureau  of 
Finance  in  the  development  of  a  rate  structure  for  both  m-City  and 
suburban  rate  increases  to  become  effective  July  1,   1990.  The 
rates,  which  were  proposed  to  the  PUC  at  its  April  24th  meeting, 
were  unique  in  that  it  was  the  first  ever  use  by  the  Department  of  a 
voter  approved  process  of  bonding  for  replacement  items  requiring 
only  Board  of  Supervisors  approval.     Informational  meetings  were 
held,   once  again  in  conjunction  with  Bureau  of  Finance  staff,  and 
the  PUC  General  Manager  with  the  members  of  the  Finance  Committee  of 
the  Board  of  Supervisors  to  brief  them  on  this  new  approach  to 
developing  an  acceptable  rate  package. 


-2- 


Water  Supply 


1.  Hetch  Hetchy  water  import:     An  average  of  211.1  million  gallons 
per  day  (MGD)   for  the  month  of  April. 

2.  Sunol  Valley  Filtration  Plant  treated  33.0  MGD. 
San  Andreas  Filtration  Plant  treated  12.6  MGD. 

3.  Deliveries  (MGD  average): 

April  1990  -  250.2)  13.8  percent  more 

March  1989  -  219.8) 

April  1990  -  250.2)  4.6  percent  less 

April  1977  -  262.3) 

12  months  preceding 

May  1,    1990     -     252.6)  11.3  percent  more 

May  1,    1989     -  227.0) 

4.  Storage  (million  gallons)   as  of  May  1: 


1989 


1990 


Increase 
-  Decrease 


%  Full 
Capacity 


Alameda  Div.    (Capacity  48.014) 


26,987 


20, 690 


-  6,297 


43 


Peninsula  Div.    (Capacity  29.783) 


21,093 


18,267 


2,826 


61 


Total   (Maximum  Capacity  77.797) 


48,080 


38,957 


-  9,123 


50 
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CONTINUING  PROGRAMS 


Leases  and  Permits.     The  lease  payments,   royalties  or  percentage  of 
revenue  received  for  the  month  of  April  from  accounts  listed  below 
are  as  follows: 

Santa  Clara  Sand  and  Gravel  $25,617.31 
Sunol  Golf  Course  28,315.77 

Crystal  Springs  Golf  Course  -0- 
Mission  Valley  Rock  39,715.47 

Flushing .     Water  main  flushing  will  be  done  on  an  as  needed  basis. 


0005D 
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Figure  1 


LOCAL  WATER  STORAGE 
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Figure  2 


WATER  PRODUCTION 
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Figure  3 


GROSS  VVAJER  DELIVERIE: 
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 —  ^  F  W  D 

CITY  MAiNS  ;  ^.t-.w.u. 

 1330  p^^p                    J.  PELAYQ 


MO,  YR. 


WD 
CONTRACT 
HUMBER 

PROJECT 

EST. 
LEriGTH 
(Feel) 

ESTIMATED 
COST 
($) 

PERCEN" 
COMPLE 

PERIOD 

r 

TE 
TOTAL 

Scheduled 
Compielion 

of  Plans 
and  Specs. 

REMARKS 

WD-2042 

■12-lNCH  D.I.  Main  in 
The;  Einbatcadero  and 
King  Street  between 
Brannan  and  Townsend 
Slienls 

2.800 

4^5.000 

0 

90 

OCT..  1990 
(Revised) 

Feedei  Main 

DPW 
investigating 
options  on 
Embarcadero 
Fwy.  Decision 
will  affect 
our  work. 

WD-2051 

B  -INCH  D.l.  Main  in 
DaHmouth  SUeel 
between  WoDlsey  St. 
Sl  Mansell  Bl.;  Colby 
Slieel  between  Olnistead 
and  Mansetl  Stieets. 
Oimsiead  Street 
between  University 
a  Bovjdoin  Stteets 

2,830 

3B0,000 

& 

100 

APR.,  1990 
(Revised) 

Main 

Replacement 

WD-20&3 

8-lNCH  D.l.  Main  in 
Howard  Street  between 
7lli  and  10th  Streets; 
Langton  Street 
belvjeen  Howaid  and 
Folsom  Siieels;Suinnei 
Street  between  Howaid 
and  Clementina 
Streets 

3.300 

624,000 

10 

100 

APR.,  1990 
(Revised) 

Main 

Replacement 


MONTHLY  STATUS  REPORl 
CiTY  MAINS 


APRIL      1 990 


MO. 


YR. 


WD 
CONTRACT 
NUMBER 


Yv'D-2052 


WD-2058 


PROJECT 


a-!NCH  D.i.  Main  in 
Fjenioni  Siieet  between 
Markel  and  Hanisun 
Slieets;  Bcyanl  SueeV 
betv^ecn  Fiisl  and 
Beale  Slttrels 


B-INCH  D.I.  Main  in 
'Hh  Stieet  beuveen 
Maikifl  Sueet  arid 
Townsend  Sheet 


6027  6-lNCH  D.I.  Main  in 

Jennings  Couil,  We5l 
of  Meade  Avt»nue 


WD-2066        Mains  and  Seivices 
Relocation  in  Market, 
17[h  and  Noe  Slreels 


ESI. 
LENGTH 
(Feel) 


3.600 


sao 


ESTllulATED 
COST 
(S) 


86'^,000 


951.000 


No  Cost  to 

'Water 
Depattinenl 


PREP.  BY: 


Page  2  of  3 
S.F.W-D. 

J.  PELAYO 


PERCEt-JT 
COMPLETE 


PERIOD 


2b 


TOTAL 


60 


Scheduled 
Coiiipletion 

of  Plans 
and  Specs. 


JUNE.  1990 


REMARKS 


10 


10 


6B 


90 


10 


MAY.  1990 


JULY.  1990 


Main 

Replacement 


Main 

Replacement 


JULY.  1990 


Oevelopnient 
Piojecl  by 
Monte  Vista 
Company 


Market  Sueel 
Transit 
Thioughfaie 
'Project 


APRIL  199Q 

MO.  YR. 


WD 
CONTRACT 
NUMBER 


PROJECT 


WD- 2065       -12-lNCH  D.l.  Main  in 

Lombard,  Pov.'ell,  Union 
&  Slocltion  Slieels 
between  Jones  and 
C3it»en  Sueels 


WD -2  064 


36-lNCH  Main  in 
Dolores  Bireei  -  San 
Jose  \o  25tlvSUeet; 
2Slli  Slreel  -  Dolores 
to  Sanchez;  Sanchez 
SU  eei  -  2Bth  to  22nd, 
22nd  Stteei  -  Sanchez 
10  Castio. 


MONTHLY  STATUS  REPORT 
CiTV  MAiNS 


EST. 
LENGTH 
(Feel) 


3.600 


ESTIMATED 
COST 


PERCENT 
COMPLETE 


PERIOD 


710,000 


7.800 


100,000* 


10 


TOTAL 


10 


PREP.  BY: 


Page  3  of  3 
S.F.W.D. 

J.  PELAYO 


Scheduled 
Completion 

of  Plans 
and  Specs. 


REMARKS 


JULY.  1S90 


Feedei  Main 
Replacement 


DEC,  1990 


Feeder  Main 
to  cottiplete 
Sunset  Loop 


"ENGINEERING  DESIGN  ONLY 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
June  12,  1990 

COMMISSIONERS 
Rodel  E .  Rodis,  President 
Sherri  Chiesa,  Vice  President 
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90-098 


Call  to  Order:     2:20  P.M. 


Present:     President  Rodel  E.  Rodis,  Vice  President  Sherri  Chiesa, 
Commissioner  H.  Welton  Flynn,  Commissioner  Arthur  V. 
Toupin,  Commissioner  Gordon  Chin 

On  motion  of  Chiesa,  seconded  by  Flynn,  the  Minutes  of  the  special 
meeting  of  May  16,  1990  and  the  Minutes  of  the  regular  meeting  of 
May  22,  1990  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Chiesa,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 


90-0186  MR 


Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-977,  Woods  Division  -  Maintenance  Building  -  Roof 
Repai r  . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,   Toupin,  Chin 


90-0187  MR 


9U-018B  HH 


On  motion  of  Flynn,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

Awarding  San  Francisco  Municipal  Railway  Contract 
No.   MR-1022,   Metro  Yards  -  Security  Fencing  and 
Gates;  Woods  Yards  -  Security  Fencing  and  Gates,  in 
the  amount  of  $1,141,702  to  Oakland  Fence  Company, 
Inc.,   1580  W.  Winton  Avenue,  Hayward,  CA     94545,  and 
authorizing  the  transfer  of  $200,000  from  Project 
225-00  to  Project  602-03  to  provide  the  local  match 
for  federal  funds  in  CA-90-0037. 

VOTE :     Ayes  -  Rodis  ,  Chiesa ,   Flynn ,   Toupin,  Ch  in 

On  motion  of  Chiesa,   seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

Awarding  San  Francisco  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-805R,   Holm  Powerhouse  Slope  Stabili- 
zation,  in  the  amount  of  $334,369  to  Valentine 
Corporation,   P.   0.  Box  9337,  San  Rafael,  CA  94912. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin,  Chin 
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On  motion  of  Chiesa,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2029,   8-Inch  Ductile  Iron  Main  Installation  in 
Clay  Street  between  Webster  and  Baker  Streets,  in 
the  net  amount  of  $234,650  to  P  &  M  Pipelines,  2083 
41st  Avenue,  San  Francisco,  CA  94116. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,   Toupin,  Chin 


On  motion  of  Chiesa,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

Requesting  the  Controller  to  transfer  $99,754  from 
Appropriation  No.   32-001-387225-663-01  Water  Main 
Replacement  to  Appropriation  No.   32-750-72  4229-001-03 
Leak  Repairs  in  Larkin  and  Fulton  Streets. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,   Toupin,  Chin 


On  motion  of  Chiesa,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

Requesting  the  Controller  to  draw  a  warrant  in  full 
settlement  of  a  claim  against  the  San  Francisco  Water 
Department  totalling  $19,000. 

VOTE :     Ayes  -  Rodis ,  Chiesa ,  Flynn,  Toupin,  Chin 

On  motion  of  Chiesa,  seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  April,  1990. 

VOTE :     Ayes  -  Rodis ,   Chiesa ,  Flynn ,   Toupin ,  Chin 


Commissioner  Flynn  was  excused  at  3:15  P.M. 


On  motion  of  Chiesa,  seconded  by  Toupin,  the  fol low- 
ing resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  develop  a  scope  of  work  and  circulate  a  Request- 
for-Proposal  for  an  environmental  consultant  to 
conduct  the  appropriate  environmental  review  of  the 
proposed  golf  course  on  the  southern  Crystal  Springs 
Watershed  and  to  make  appropriate  arrangements  for 
sharing  the  costs  with  San  Mateo  County. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin 
No       -  Chin 
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On  motion  of  Toupin,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

Initiating  a  recruitment  process  for  the  position  of 
General  Manager,  Municipal  Railway, 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Chiesa,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

Approving  extension  of  the  temporary  appointment 
made  by  the  General  Manager  of  Public  Utilities  of 
Johnny  B.  Stein  as  General  Manager,  Municipal 
Railway,  until  a  permanent  appointment  is  made, 

VOTE:     Ayes  -  Rodis,   Chiesa,   Toupin,  Chin 


On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  an  agreement  with  the  State  Water 
Resources  Control  Board  to  receive  $75,000  from  the 
State  of  California  in  order  to  finance  the  Water 
Quality  Study  of  Lake  Merced. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Toupin,  Chin 


On  motion  of  Chiesa,   seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  Water 
Department  to  enter  into  a  personal  services 
contract  with  R.C,  Research,   Inc.  for  the  purpose  of 
developing  computerized  management  reports  related 
to  the  mandatory  water  rationing  program  for  an 
amount  not-to-exceed  $50,000  and  a  period  of  time 
not-to-exceed  June  30,  1991. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  Water 
Department  to  negotiate  and  execute  a  professional 
services  agreement  with  CH2M  Hill  for  an  amount 
not-to-exceed  $130,000  for  a  Supplemental  Water 
Supply  Study. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 
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RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0199      HH        Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  the  Professional  Services  Agreement 
between  the  City  and  County  of  San  Francisco  and  the 
law  firm  of  Bailer  Hammett,  for  a  period  of  one  year 
on  an  as-needed  basis,  for  an  amount  not-to-exceed 
$40,000  with  the  option  to     renew  the  Agreement  for 
two  additional  one-year  periods, 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Chiesa,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

90-0201      MR        Commending  Jo  Ann  Ivester  for  her  9  years  of  service 
to  the  City  and  County  of  San  Francisco. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Toupin,  Chin 


On  motion  of  Chin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0200       MR         Authorizing  the  General  Manager  of  Municipal  Railway 
to  modify  the  Transit  Maintenance  Consultants  (TMC) 
Professional  Services  contract  by  $60,000  to  a  total 
not-to-exceed  $176,850  to  conduct  pre-production, 
in-plant,  and  post-delivery  activities  related  to 
the  Diesel  Articulated  Coach  Procurement  Project. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Chin,   seconded  by  Chiesa,   the  follow- 
ing resolution  was  adopted: 

90-0202       MR        Authorizing  the  General  Manager  of  Public  Utilities 
to  apply  to  the  San  Francisco  County  Transportation 
Authority  for  $100,000   in  sales  tax  revenues  to  be 
used  for  paratransit  program  expansion  through  June 
30,  1990. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Chiesa,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

90-0203       MR        Authorizing  the  San  Francisco  Municipal  Railway  to 
extend  the  Booz,  Allen  and  Hamilton,   Inc.  contract 
to  April  30,   1991  to  provide  engineering  services 
for  the  Light  Rail  Vehicle  Purchase  Project  (LRV-2). 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 
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RESOLUTION 
NO. 


On  motion  of  Chiesa,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

90-0204       MR        Requesting  the  Board  of  Supervisors  to  amend  the 

administrative  code  to  establish  a  Municipal  Railway 
Software  Fund  to  be  used  exclusively  for  the 
licensing  and  customization  of  software  programs; 
and  authorizing  the  General  Manager  of  the  Municipal 
Railway  to  set  rates  for  these  services  and  to  enter 
into  agreements  with  other  transit  agencies  to 
license,   install  and  customize  transit-related 
computer  software . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Toupin,  Chin 


On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0205      UEB      Rejecting  all  bids  on  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-817,  O ' Shaughnessy  Dam  Leach  Field, 
and  authorizing  readvertisement  of  the  work  as 
Contract  No.  HH-817R. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Chiesa,  seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

90-0206       UEB       Awarding  San  Francisco  Municipal  Railway  Contract 
No.   MR-881,   No.   31  Balboa  Electrification,  Trolley 
Coach  Overhead  Construction,  in  the  amount  of 
$10,668,846   to  Abbett-Yick,  A  Joint  Venture. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 

On  motion  of  Chiesa,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

9U-0207       FM         Authorizing  the  General  Manager  of  Public  Utilities 
to  submit  a  report  regarding  Delinquent  Payment  of 
the  Transit  Impact  Development  Fee  by  555  Seventh 
Street  to  the  Board  of  Supervisors  for  their 
deliberation  and  action. 

VOTE:     Ayes  -  Rodis,   Chiesa,  Toupin,  Chin 


At  4:52  P.M.  Commissioner  Toupin  was  excused. 

On  motion  of  Chiesa,   seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

90-0208       FM         Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  permit  to  use  property  at  Pier  30-32  at 
the  Port  of  San  Francisco  for  the  Municipal  Railway 
Annual  Bus  Roadeo. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Chin 


90-103 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0209       FM        Authorizing  the  Director  of  Finance  to  negotiate  a 
professional  services  agreement  with  J,  W,  Leas  & 
Associates ,   Inc.  for  an  amount  not-t o-exceed 
^50,000,  to  provide  technical  assistance  for  a  new 
farebox  collection  system. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Chin 


On  motion  of  Chin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0210      FM        Requesting  the  Mayor  and  the  Clerk  of  the  Board  of 
Supervisors  to  execute  a  Ground  Lease  with  the  San 
Francisco  Unified  School  District  giving  the  City 
and  County  of  San  Francisco  the  right  to  construct, 
use,  maintain,   inspect,  repair,  and  replace  a  direct 
current  conversion  substation  on  the  George 
Washington  High  School  campus. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Chin 


On  motion  of  Chin,   seconded  by  Chiesa,   the  follow- 
ing resolution  was  adopted: 

90-0211  CC  Approving  the  terms  and  conditions  and  authorizing 
the  execution  of  a  1.045  acre  lease  to  San  Antonio 
Center  Associates  for  the  purpose  of  free  customer 
parking,  driveway  access  and  landscaping  for  a  term 
commencing  June  1,  1990  and  terminating  on  May  31, 
2000,  at  an  annual  rental  of  $24,000. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Chin 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******************** 

Resolution  No.  90-0187  —  Awarding  San  Francisco  Municipal  Railway 
Contract  No.  MR-1022,   Metro  Yards  -  Security  Fencing  and  Gates; 
Woods  Yards  -  Security  Fencing  and  Gates,  in  the  amount  of 
$1,141,702  to  Oakland  Fence  Company,   Inc.,   1580  W.  Winton  Avenue, 
Hayward,   CA     94545,  and  authorizing  the  transfer  of  $200,000  from 
Project  225-00  to  Project  602-03  to  provide  the  local  match  for 
federal  funds  in  CA-90-0037. 

Mr.   Arnold  Baker,   Director  of  Contract  Compliance,   stated  to  the 
Commission  that  Oakland  Fence  Company,   Inc.  subcontracted  with  an 
uncertified  minority  contractor.     Mr.  Baker   remarked  that  under  UTMA 
regulations,   a  substitution  can  be  made  of  a  minority  business  which 
is  not  certified  through  no  fault  of  the  general  contractor.  Mr. 
Baker  indicated  that  staff  is  willing  to  work  with  Oakland  Fence 
Company,   Inc.  with  the  understanding  that  they  must  clarify  their 
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minority  participation  and  if  their  subcontractor  is  not  certifiable 
as  a  Disadvantaged  Business  Enterprise  (DBE)  they  can  make  a 
substitution  to  hire  another  firm.     Mr.  Baker  assured  the  Commission 
that  nothing  would  take  place  until  Oakland  Fence  Company,  Inc. 
complies  with  all  requirements  of  the  contract . 

On  motion  of  Commissioner  Flynn,  seconded  by  Commissioner  Toupin, 
Resolution  No,  90-0187  was  adopted. 


Commissioner  Flynn  was  excused  at  3:15  P.M. 


******************** 


Resolution  No.  90-0193  —  Authorizing  the  General  Manager  of  Public 
Utilities  to  develop  a  scope  of  work  and  circulate  a  Request-for- 
Proposal  for  an  environmental  consultant  to  conduct  the  appropriate 
environmental  review  of  the  proposed  golf  course  on  the  southern 
Crystal  Springs  Watershed  and  to  make  appropriate  arrangements  for 
sharing  the  costs  with  San  Mateo  County. 

Mr.  Thomas  J.   Elzey,  General  Manager  of  Public  Utilities  stated  that 
an  environmental  review  of  the  proposed  golf  course  is  the  next  step 
in  the  process  for  reviewing  the  potential  development  of  a  golf 
course  . 

Ms.   Deborah  Rohrer,  Manager,  Bureau  of  Claims  &  Contracts,  explained 
that  once  an  Environmental  Impact  Report  (EIR)  is  finalized,  the 
Commission  would  decide  whether  or  not  to  proceed  with  the  golf 
course . 

President  Rodis   invited  public  comments. 

Mr.  Bruce  S.   Flushman,  with  the  law  firm  of  Washburn,  Briscoe  & 
McCarthy  represented  the  Save  the  Watershed  Committee.     Mr.  Flushman 
believed  that  the  proposal  for  an  envirnomental  consultant  is  too 
early  and  that  the  project  itself  has  not  been  defined. 

Mr.  Gregory  Rubens,  Deputy  Town  Attorney  for  Woodside,  remarked  that 
the  Town  of  Woodside  feels  that  there  are  4  or  5  factors  that  are 
not  mi  tigatable . 

Mr.  David  Christy,  Director  of  Parks  &  Recreation  for  San  Mateo 
County,  stated  he  supports  the  Commission  in  proceeding  with  the  EIR 
pr  ocess . 

Mr.  Thomas  Lindenmeyer  expressed  his  concern  for  the  wildflower  and 
thistle  in  the  triangler  portion  of  the  watershed. 

Ms.  Nancy  Horner,  representing  Golden  Gate  National  Recreation  Area 
(GGNRA),  opposed  an  EIR  without  a  current  master  plan  that  reflects 
the  area  as  open  space. 

Ms.  Brenda  Butner,  President,  Santa  Clara  Valley  Chapter  of  the 
California  Native  Plant  Society,  stated  that  she  is  in  favor  of 
completing  the  study  but  was  opposed  to  including  any  areas  with 
serpentine  soil  . 

Ms.  Barbara  Seitle,  Woodside  Council  Member,  commented  that  the 
purpose  of  the  watershed  area  is  to  provide  clean  water.     Ms.  Seitle 
also  stated  that  the  recreational  uses  should  be  compatible  with  the 
principle  use  of  providing  clean  water. 
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Honorable  Joan  Stiff,  Mayor  of  Woodside,  expressed  her  feelings  that 
Woodside  should  be  included  in  the  process  and  stressed  that 
communication  is  necessary  between  the  Commission  and  her  staff. 

Mr.  Nancy  Alexander,  Planning  Director  of  Woodside,  commented  that 
the  primary  purpose  of  PUC  is  to  provide  and  protect  the  water 
supply  of  over  one  million  people  and  questioned  whether  the  Crystal 
Springs  water  had  been  tested, 

Mr.  Jack  DeFiguer r edo ,  representing  Edgewood  citizens,  urged  that 
the  Commission  proceed  with  the  EIR  report. 

Mr.  David  Pilpel  expressed  his  concern  about  the  use  of  the 
watershed  land  and  that  it  should  be  maintained  as  it  is.  Mr.  Pilpel 
questioned  whether  the  PUC  was  the  project  sponsor  under  CEQA. 

Mr.  Olive  Mayer,  representing  the  Sierra  Club,  commented  that  the 
money  spent  on  an  EIR  will  be  wasted  if  in  the  end  the  Commission 
has  to  do  a  master  plan.     She  stated  that  it  was  her  belief  that  the 
GGNRA  may  have  the  power  of  veto. 

Commissioner  Chin  expressed  concern  that  if  an  EIR  study  were 
completed  that  the  GGNRA  might  require  a  recreation  use  plan  update. 

On  motion  of  Commissioner  Chiesa,  seconded  by  Commissioner  Toupin, 
Resolution  No,  90-0193  was  adopted.     Commissioner  Chin  voted  no. 


******************** 


Item  No.  11  —  Authorizing  the  General  Manager  of  Public  Utilities 
to  extend  the  professional  services  contract  with  Gerald  I.  West, 
Ph.D.,    in  the  amount  of  $25,000,   to  provide  consulting  services  in 
accordance  with  the  terms  of  the  agreement. 

President  Rodis  asked  staff  to  present  the  Commission  with  an 
itemized  statement  of  Dr.  West's  billings  before  extending  the 
professional  services  contract. 

Mr,  Thomas  J,   Elzey  said  that  delay  of  this  contract  might  affect 
the  recruitment  schedule. 

The  item  was  continued  to  the  June  26  meeting. 


******************** 


Resolution  No.   90-0204  —  Requesting  the  Board  of  Supervisors  to 
amend  the  administrative  code  to  establish  a  Municipal  Railway 
Software  Fund  to  be  used  exclusively  for  the  licensing  and 
customization  of  software  programs;   and  authorizing  the  General 
Manager  of  the  Municipal  Railway  to  set  rates  for   these  services  and 
to  enter  into  agreements  with  other  transit  agencies  to  license, 
install  and  customize  transit-related  computer  software. 

Commissioner  Toupin  inquired  about  the  potential  risk   involved  in 
not  fulfilling  requirements  of  various  transit  agencies  and  what 
legal  risk  is  involved  in  customizing  transit-related  computer 
software , 
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Mr.  Angelo  Figone,  Acting  Deputy  General  Manager,  Operations, 
Municipal  Railway,   informed  the  Commission  that  they  have  concurred 
with  the  City  Attorney's  Office  and  the  Bureau  of  Finance  that  the 
Municipal  Railway  can  customize  software  and  offer  it  for  sale  to 
other  transit  agencies. 

Commissioner  Chiesa  asked  if  extra  staff  would  be  needed  to  install 
the  software  programs, 

Mr.  Figone  said  that  staff  would  only  undertake  installation  of 
existant  software  and  that  staff  time  would  not  exceed  40  hours  per 
property , 


On  motion  of  Commissioner  Chiesa,  seconded  by  Commissioner  Chin, 
Resolution  No.   90-0204  was  adopted. 

******************** 


Item  No.  23  —  Urging  the  General  Manager  of  the  Municipal  Railway 
to  exercise  his  authority  to  urge  Transportation  Displays,  Inc. 
(TDI)  to  negotiate  with  the  San  Francisco  Aids  Foundation  for 
replacement  advertising  copy  more  acceptable  to  the  General  Manager 
of  the  Municipal  Railway  and  this  Commission. 

Mr.  Thomas  J.   Elzey  stated  that  this  item  was  put  before  Commission 
in  the  form  of  a  resolution  which  was  designed  to  give  the 
Commission  an  opportunity  to  express  how  it  chooses  to  have  the  PUC 
staff  and  Municipal  Railway  staff  proceed  in  handling  this  kind  of 
situation . 

President  Rodis  invited  any  comments  the  public  might  have. 

Ms.  Pat  Christen,  Executive  Director,  San  Francisco  Aids  Foundation, 
referred  to  her  memorandum  of  June  12,   1990  and  explained  that  the 
Aids  Foundation's  educational  materials  go  through  a  review  process 
which  involves  members  of  the  general  community.   Department  of 
Public  Health,  and  Scientific  Advisory  group.     She  said  that  she  did 
not  believe  that  the  Public  Utilities  Commission  should  enter  into  a 
content  review  process.     Ms.  Christen  urged  the  Commission  to  vote 
down  this  resolution. 

Mr.   Sterling  Winterhalter ,   San  Francisco  Aids  Foundation,  informed 
the  Commission  that  she  is  the  coordinator  for  this  particular 
campaign .     Mr.  Winterhalter  stressed  that  this  advertisement  was 
specifically  directed  to  the  gay  male  community. 

Ms.  Roberta  Achtenberg  stated  that  this  is  an  issue  of  life  and 
death  and  that  this  ad  campaign  is  an  effort  to  save  lives. 

Ms.  Dorothy  Ehrlich,   Executive  Director  of  American  Civil  Liberties 
Union   (ACLU),   expressed  that  this  is  an  effective  message  to  the  gay 
community  and  protected  by  the  first  amendment  of  the  constitution. 

Mr.  T.  D.  Anthony,  speaking  for  the  Judiciary  Project  of  California, 
pointed  out  that  to  approve  this  resolution  would  be  a  violation  of 
the  first  amendment  of  the  constitution.     Mr.   Anthony  said  this  ad 
is  a  public  health  message  targeted  to  gay  men. 
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Ms.   Jean  Harris,   representing  the  Lesbian  Agenda  for  Action,  asked 
that  the  Commission  look  at  this  advertisement  with  an  open  mind  and 
not  approve  this  resolution. 

Commissioner  Toupin  stated  that  this  is  a  very  strong  public  health 
message  addressed  to  gay  men  and  for  that  reason  the  Commission 
should  not  adopt  this  resolution. 

Commissioner  Chiesa  stated  that  she  was  opposed  to  the  resolution  as 
this  was  not  in  the  Commission's  purview. 

Commissioner  Chin  said  that  he  hoped  that  the  PUC  would  become 
proactive  on  this  issue  and  look  into  some  of  the  suggestions  made 
by  the  Aids  Foundation. 

President  Rodis  expressed  that  he  shares  all  the  concerns  of  the 
Commissioners  and  those  who  have  spoken.     President  Rodis  stated 
that  this  provided  us  an  opportunity  to  reflect  on  the  fact  that 
Aids  is  not  just  a  problem  of  one  community  but  a  problem  that 
affects  us  all. 

In  the  absence  of  a  motion  to  approve  the  resolution.  President 
Rodis  announced  that  Item  23  was  unanimously  rejected, 

******************** 

Resolution  No.  90-0206  --  Awarding  San  Francisco  Municipal  Railway 
Contract  No.   MR-881,  No.   31  Balboa  Electrification,  Trolley  Coach 
Overhead  Construction,   in  the  amount  of  $10,668,846  to  Abbett-Yick, 
A  Joint  Venture. 

Mr.  James  Allers,  representing  Kingston  Constructors,   Inc.,  stated 
that  his  client  protested  the  bid  of  Abbett-Yick  on  the  basis  that 
the  bid  they  submitted  did  not  comply  with  a  portion  of  the  State 
contractor's  license  law, 

Ms.  Angela  Karikas,  Deputy  City  Attorney,  stated  that  their  office 
believes  that  Abbett-Yick  is  in  compliance  with  the  Charter.  Ms. 
Karikas  indicated  that  because  San  Francisco  is  a  Charter  city  that 
we  are  in  compliance  with  the  law. 

On  motion  of  Commissioner  Chiesa,  seconded  by  Commissioner  Chin, 
Resolution  No,  90-0206  was  adopted. 

******************** 

Resolution  No.   90-0207  —  Authorizing  the  General  Manager  of  Public 
Utilities  to  submit  the  list  of  Delinquent  Payments  of  the  Transit 
Impact  Development  Fee   (effective  June  30,   1989)   to  the  Board  of 
Supervisors  for   their  deliberation  and  action. 

Mr.   David  McPherson,   representing  Mr,   Bert  J,   Hamrol,  Property  Owner 
of  555  Seventh  Street,   stated  that  the  City  and  County  of  San 
Francisco  made  statements  to  the  developer  that  the  TIDF  fee  would 
not  apply  since  the  Sheriff's  Office  would  be  the  lessee.  Mr, 
McPherson  requested  the  Commission  to  take  a  position  of  no 
opposition  to  delaying  or  postponing  the  payment  of  the  TIDF  fee  for 
as  long  as  the  Sheriff's  Department  occupies  the  building, 

Mr.  Leonard  Tom,  Assistant  Director  of  Enterprise  Accounting,  stated 
that  he  was  never  contacted  regarding  waiving  the  TIDF  fee  for  the 
developer  . 

On  motion  of  Commissioner  Chiesa,   seconded  by  Commissioner  Toupin, 
Resolution  No.   90-0207  was  adopted. 

Commiss ioner  Toupin  was  excused  at  4:52  P.M. 

******************** 
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Public  Conunents 

Ms.  Claire  Calwell,  Executive  Vice  President,  Transport  Workers 
Union  Local  250A,   referred  to  her  letter  of  June  8,  1990  to  the 
Mayor  regarding  the  urgency  of  the  deterioration  and  shortage  of 
Muni  equipment , 


******************** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      4:58  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CnY  AND  COUNTY  OF  SAN  FRANCISCO 

30-0186 

RESOLUTION  Na  

WHEREAS,   Under  Municipal  Railway  Contract  No.  MR-977  the 
repair  of  the  roof  at  the  Woods  Division  Maintenance 
Facility  is  to  be  performed;  and 

WHEREAS,   Funds  are  available  for  this  work  in  Fund  Group  31- 
103,    7O8172-605-03    FMS  Account  No.   926041  now,   therefore  be 
it 

RESOLVED,   That  this  Commission  approves  the  plans  and 

specifications  as  prepared  and  recommended  by  staff,  and 

hereby  authorizes  Bid  Call  as  follows : 

Municipal  Railway  Contract  No.  MR-977 

Woods  Division  -  Maintenance  Building  -  Roof  Repair 

and  be  it  further 

RESOLVED,   That  in  accordance  with  the  provisions  of  Class  II 
of  the  Guidelines  for  Categorical  Exemptions,    this  project 
qualifies  for  a  categorical  exemption. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JUNE       1 2  1990 


ecretary,  Public  Utilities  CommissicM 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 

90-0187 

RESOLUTION  Na  


WHEREAS,  The  work  specified  under  Municipal  Railway  Contract 
No.  MR-1022  Metro  Yards  -  Security  Fencing  and  Gates,  Woods 
Yard  -  Security  Fencing  and  Gates  is  to  be  funded  under  Urban 
Mass  Transportation  Grants  CA-90-0037  and  CA-90-00223;  and 

WHEREAS,  Three  bids  for  this  work  were  received  and  opened 
publicly  on  May  30,    1990;   now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  awards  the  work  as 
specified  under  Municipal  Railway  Contract  No.   MR-1022  Metro 
Yards  -  Security  Fencing  and  Gates,  Woods  Yard  -  Security 
Fencing  and  Gates  in  the  amount  of  $1,141,702  to  Oakland  Fence 
Company,    Inc.,    1580  W.  Winton  Avenue,   Hayward,   OA     94545  as  the 
lowest  responsive  and  qualified  bidder  and  rejects  all  other 
bids  for  the  work;  and  ALSO  be  it 

RESOLVED,  That  the  Commission  authorizes  the  transfer  of 
$200,000  from  Project  225-00  to  Project  602-03  to  provide  the 
local  match  for  federal  funds  in  CA-90-0037. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

lUNE      1 2  1990 

at  Its  meeting  of  ^J*-"^*-  


fiV  Utiliti> 


Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

33-0188 

RESOLUTION  No.  


WHEREAS,  Under  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-805R,  Holm 
Powerhouse  Slope  Stabilization,  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  May 
8,  1990;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Water  and 
Power  Contract  No.  HH-805R,  Holm  Powerhouse  Slope  Stabilization,  in  the  amount 
of  $334,369.00  to  Valentine  Corporation,  P.  0.  Box  9337,  San  Rafael, 
California  94912,  as  the  lowest  responsive  bidder;  and  be  it  further 

RESOLVED,  That  this  award  is  contingent  upon  the  submittal  by  the 
Contractor,  and  the  approval  by  the  City's  Engineer  of  a  Safety  Plan  as 
specified  in  the  bid  documents. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf  JUNE        12  1990 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FHANCISCO 

90-0189 

RESOLUTION  Na  


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2029,  8-Inch  Ductile  Iron  Main  Installation  in 
Clay  Street  between  Webster  and  Baker  Streets,  in  the  net  amount  of 
$234,650.00  to  P  &  M  Pipelines.  2083  41st  Avenue,  San  Francisco,  California 
94116,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     1 2  1990 


at  its  meeting  of. 


Secre tary.  Public 


c  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 

90-0130 

RESOLUTION  No.  


WHEREAS,  On  Sunday,  January  21,   1990  a  16-inch  water  main 
ruptured  in  Larkin  Street  at  the  intersection  with  Fulton 
Street ;  and 

WHEREAS,  The  force  of  the  water  from  the  main  break 
resulted  in  extensive  damage  to  the  pavement,  eroding  of  base 
and  sub-base  material  and  undermining  a  major  portion  of  the 
intersection ;  and 

WHEREAS,  The  above  water  main  is  an  important  feeder  main 
to  the  general  area  providing  both  domestic  and  firefighting 
capabilities;  and 

WHEREAS,   Expeditious  rep airs  to  the  water  main  and  pavement 
were  necessary  to  restore  normal  water  supply  to  the  area  and 
unimpeded  vehicular  access  to  the  areas  so  as  not  to  jeopardize 
the  health  and  welfare  of  the  citizens  of  the  City  and  County 
of  San  Francisco;  and 

WHEREAS,   Such  repairs  were  made  expeditiously  to  restore 
the  integrity  of  the  street  and  of  the  water  distribution 
system  and  to  eliminate  hazards  to  the  general  public;  and 

WHEREAS,  The  Federal  Emergency  Management  Agency  has 
approved  funding  the  for  the  repairs  to  be  paid  at  a  future 
date;  now,   therefore,  be  it 

RESOLVED,   That  this  Commission  approves  and  hereby  reguests 
the  Controller  to  transfer  $99,754.00  from  Appropriation  No. 
32-001-387225-663-01  Water  Main  Replacement  to  Appropriation 
No.   32-750-724229-001-03  Leak  Repairs  -  Larkin  and  Fulton 
Streets . 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE   I  2  1990 


Secretary,  Public  Utilities  Comm^sion 


PUBLIC  U  HLi  ntS  COMMISSION 


CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


90-0131 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 


Public  Utilities,  the  Acting  General  Manager  of  the  San  Francisco  Water 
Department,  the  Acting  Director  of  the  Claims  Division,  and  the  City 
Attorney,  this  Commission  approves  and  hereby  requests  the  Controller  to 
draw  a  warrant  in  favor  of  Vera  Florida  and  Felix  A.  Seidler,  Esq..  in 
the  amount  of  $19,000.00,  in  full  settlement  of  the  claim  against  the  San 
Francisco  Water  Department  arising  from  a  water  service  lien  on  property 
located  at  1013  Divisadero  Street.  San  Francisco.  California. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


5613a 


at  its  meeting  of 


— J  2  mo 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 

90-0132 

RESOLUTION  No  . 


WHEREAS,  under  the  authority  of  Charter  Section  3.501,  the 
General  Manager,   PUC  is  authorized  to  make  Non  Civil  Service  and 
Temporary  appointments  and  removals  therefrom;  and 


WHEREAS,   such  appointments  and  removals  have  been  ordered  by 
the  General  Manager,   PUC;  and 


WHEREAS,   the  General  Manager,   PUC,   has  requested 
commission,   ratification  and  approval  of  such  appointments 
and  removals;  now  therefore  be  it 


RESOLVED,   the  Public  Utilities  Commission  does  hereby  ratify 
and  approve  the  Non  Civil  Service  and  Temporary  appointments  and 
removals  for  the  month  of  April  1990. 


% 

-2 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   JUNE       1 2  1990 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0133 

RESOLUTION  No.  


WHEREAS,  San  Mateo  County  has  been  looking  for  a  site  for  a 
new  18-hole  golf  course  for  over  20  years  and  such  a  course 
would  benefit  residents  of  both  San  Francisco  and  San  Mateo 
County;  and 

WHEREAS,  the  southern  Crystal  Springs  watershed  has  been 
proposed  as  a  feasible  site  for  said  golf  course;  and 

WHEREAS,   the  Mayor  has  requested  the  Public  Utilities 
Commission  take  the  lead  role  in  evaluating  the  development 
of  such  a  golf  course;  and 

WHEREAS,   the  Public  Utilities  Commission  has  heard  and 
received  extensive  testimony  for  and  against  the  golf  course 
and  raising  important  and  legitimate  concerns;  and 

WHEREAS,  the  Commission  cannot  approve  any  golf  course 
project  without  a  complete  environmental  review  of  the 
project;  and 

WHEREAS,   such  an  environmental  review  will  evaluate  and 
address  the  concerns  raised  in  opposition  to  the  proposed 
golf  course  and  provide  the  public  and  interested  agencies 
with  opportunity  to  comment  on  the  project;  and 

WHEREAS,   San  Mateo  County  has  offered  to  pay  one-half  the 
costs  of  the  environmental  review;   now  therefore  be  it 

RESOLVED,  that  the  General  Manager,  Public  Utilities 
Commission  is  hereby  authorized  to  develop  a  scope  of  work 
and  circulate  a  Request  for  Proposals  for  an  environmental 
consultant  to  conduct  the  appropriate  environmental  review 
of  the  proposed  golf  course  on  the  southern  Crystal  Springs 
watershed  and  to  make  appropriate  arrangements  for  sharing 
the  costs  of  said  review  with  San  Mateo  County. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    JUNE  1 2  i9qn 


Secretary,  Public  Utilities  Commmsion 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0134 

RESOLUTrON  Na  


WHEREAS,  It  is  the  sense  of  the  Commission  that  the  problems  of 
transportation  and  transit  in  San  Francisco  and  the  Bay  Area  will  be  greater 
than  ever  in  the  next  decade;  that  the  selection  of  a  new  General  Manager  of 
the  Municipal  Railway  will  set  the  quality  and  tone  of  the  transit  system  in 
San  Francisco  into  the  next  century,  and  have  a  large  impact  on  transit  in  the 
Bay  Area;  that  the  attractiveness  of  San  Francisco  as  a  place  to  do  business 
is  significantly  affected  by  the  quality  of  the  City's  transit  system;  that 
the  people  of  San  Francisco  deserve  the  best  effort  of  this  Commission  in 
selecting  the  best  qualified  candidate  the  Commission  can  find;  now, 
therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  the  Public  Utilities  Commission  is 
directed  to  prepare  and  deliver  to  the  Commission  for  its  review:  1)  a 
proposed  process  for  attracting  and  identifying  qualified  candidates  for  the 
position  of  General  Manager  of  the  Municipal  Railway;  2)  a  proposal  for  the 
establishment  of  a  panel  to  review  candidates  and  make  recommendations  to  the 
General  Manager  of  Public  Utilities  to  aid  in  the  selection  of  the  most 
qualified  among  the  candidates,  such  panel  to  include  one  or  more  professional 
transit  or  transportation  professionals  not  affiliated  with  the  Municipal 
Railway  or  the  Public  Utilities  Commission. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

, .,  ,         JUNE     1 2  1990 

at  Its  meeting  of  _ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SWJ  FRANCISCO 


90-0135 


RESOLUTION  No. 


WHEREAS,  Resolution  No.  90-0090,  adopted  March  27,  1990,  approved  the 
temporary  appointment  of  Johnny  B.  Stein  as  General  Manager,  Municipal  Railway, 
for  a  period  of  not  more  than  90  calendar  days;  and 

WHEREAS,  The  recruitment  process  for  a  permanent  General  Manager  will 
exceed  the  9Q-day  period,  now,  therefore,  be  it 

RESOLVED,  That  pursuant  to  the  provisions  of  Section  3.593  of  the 
Charter  of  the  city  and  County  of  San  Francisco,  this  Commission  hereby 
approves  extension  of  the  temporary  appointment  made  by  the  General  Manager  of 
Public  Utilities  of  Johnny  B.  Stein  as  General  Manager,  Municipal  Railway, 
until  a  permanent  appointment  is  made. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


0008L 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CflV  AND  COUNTY  OF  SAN  FRANOSCO 


RESOLUTION  No.  ^0^0136 


NHEREAS,  Lake  Merced  has  historically  been  designated  as  an 
emergency  water  supply  for  the  San  Francisco  Water  Department;  and 

HHEREAS,  Lake  Merced  and  the  groundwaters  of  the  Merced  Formation 
have  a  number  of  competing  demands  (e.g.  recreation)  placed  on  their 
beneficial  uses  by  different  parties;  and 

WHEREAS,  The  water  level  at  Lake  Merced  has  been  declining  over  a 
number  of  years,  resulting  from  a  number  of  factors  including  the  recent 
drought;  and 

WHEREAS,  Declining  water  levels  have  adversely  affected  many  of 
the  beneficial  uses  of  the  lake;  and 

WHEREAS.  There  is  a  need  to  study  the  current  and  potential  future 
uses  of  the  lake  and  surrounding  groundwater  and  to  develop  a  management 
plan  for  coordinating  these  competing  beneficial  uses;  and 

WHEREAS,  The  State  Legislature  budgeted  $75,000  through  special 
legislation  to  provide  the  City  with  funding  to  perform  a  water-quality 
study  of  the  Lake;  now,  therefore,  be  it 

RESOLVED.  That  the  General  Manager  of  the  Public  Utilities 
Commission  is  authorized  to  apply  for,  accept,  and  expend  $75,000  in 
funds  authorized  by  the  State  of  California  for  the  study  of  Lake  Merced; 
and.  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  the  Public  Utilities 
Commission  is  authorized  to  enter  into  an  agreement  with  the  State  Water 
Resources  Control  Board  to  receive  these  funds  from  the  State  of 
California  in  order  to  finance  the  Water  Quality  Study  of  Lake  Merced. 


6495b 


/  hereby  certify  that^^ke^^egoingj-esolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


iE     1  2  1930 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CFTY  AND  COUNTY  OF  SAN  FHANCISCO 

93-0137 

RESOLUTION  No.  


WHEREAS,  The  Water  Department  has  been  ordered  by  the  Commission  to 
administer  a  water  rationing  program;  and 

WHEREAS,  This  water  Rationing  program  requires  the  use  of  computerized 
systems;  and 

WHEREAS,  The  Water  Department  has  identified  computer  based  reporting 
that  will  enhance  it's  ability  to  monitor  and  progress  of  the  water  rationing 
program;  and 

WHEREAS,  The  Bureau  of  Management  Information  Systems  is  currently  not 
staffed  to  provide  said  reporting  with  in-house  resources;  and 

WHEREAS,  The  staff  of  R.C.  Research,  Inc.  has  expertise  in  the 
computerized  Water  Customer  Information  System;  and 

WHEREAS,  Funding  of  $50,000.00  is  available  in  Water  Department  Project 
126-01 ;  THEREFORE  BE  IT 

RESOLVED,  That  the  General  Manager  of  the  Water  Department  is  authorized 
to  enter  into  a  personal  services  contract  with  R.C.  Research,  Inc.  for  an 
amount  not  to  exceed  $50,000.00  and  a  period  of  time  not  to  exceed  June  30, 
1991. 


0255C-25  File 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     12  199Q 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0138 

RESOLUTION  No.  


WHEREAS,   This  Commission  by  its  Resolution  No.  90-0157 
adopted  May  8,    1990  authorized  the  Water  Department  Acting 
General  Manager  to  advertise  and  circulate  to  prospective 
consultants  a  Request-f or-Proposa Is  for  professions  1  services 
to  provide  a  Supplemental  Water  Supply  Study;  and 

WHEREAS,  After  thorough  evaluation  of  all  proposals  and 
oral   interviews  the  Selection  Committee  recommends  the 
employment  of  CH2M  Hill  to  provide  the  required  professional 
services;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Acting 
General  Manager  of  the  Water  Department  to  negotiate  and 
execute  a  professional  services  agreement  with  CH2M  Hill  for  an 
amount  not  to  exceed  $130,000.00  for  a  Supplemental  Water 
Supply  Study. 


0065S-24 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE        I  2  1990 


Secretary,  Public  Utilities  Commissidh 


UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


90-0133 

RESOLUTrON  Na  


WHEREAS ,  Pacific  Gas  &  Electric  Company  contends  the  City 
and  County  of  San  Francisco  (hereinafter  referred  to  as  "City") 
owes  approximately  three  million  dollars  ($3,000,000)  for 
electrical  service  and  has  sought  arbitration  of  this  issue;  and 

WHEREAS,  the  San  Francisco  Public  Utilities  Commission 
contends  that  any  adjudication  of  this  matter  belongs  at  the 
Federal  Energy  Regulatory  Commission; 

WHEREAS,  City  has  filed  a  complaint  in  this  matter  at  the 
Federal  Energy  Regulatory  Commission  and  may  face  the  prospect  of 
litigation  in  Washington ,  D . C .  at  the  Federal  Energy  Regulatory 
Commission; 

WHEREAS ,  it  would  be  desirable  to  have  Washington,  D.  C . 
based  counsel  with  Federal  Energy  Regulatory  Commission  expertise 
to  assist  the  City  Attorney  in  this  Federal  Energy  Regulatory 
Commission  litigation;  and 

WHEREAS ,    the    law    firm   of    Bailer  Hammett ,    and  specifically 

Elisa    J.     Grammer,     a    partner    in    the  firm,     has    the  requisite 

experience  and  expertise  to  serve  the  Commission  in  this 
capacity;  now,  therefore  be  it 

RESOLVED,  That  the  General  Manager,  Public  Utilities,  is 
hereby  authorized  to  execute  the  Professional  Services  Agreement 
between  the  City  and  County  of  San  Francisco,  through  its  Public 
Utilities  Commission  and  the  law  firm  of  Bailer  Hammett,  for  a 
period  of  one  year  on  an  as  needed  basis,  at  the  rate  stipulated 
in  the  Agreement  for  an  amount  not  to  exceed  $40,  000  with  the 
option  to  renew  the  Agreement  for  two  additional  one-year 
periods .  Funds  are  available  to  the  Hetch  Hetchy  Operating 
Budget  Professional  Service  for  fiscal  year  1989-1990  and  fiscal 
Year  1990-1991. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   'JUNE       1  2  199C 


(2  iM^i^J^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


90-0200 

RESOLUTION  Na   ^ 


WHEREAS,  The  Municipal  Railway  circulated  an  RFP  for  Phase  I  and 
Phase  II  consulting  services  for  the  procurement  of  60  Foot  Articulated  Diesel 
Coaches;  and 

WHEREAS,  Transit  Maintenance  Consultants  was  found  to  bo  the  best 
qualified  to  perform  both  Phase  1  and  Phase  II  work;  and 

WHEREAS*  The  Municipal  Railway  is  contracted  with  Transit 
Maintenance  Consultants  (TMC)  for  Phase  1  work  to  provide  engineering  services 
to  develop  vehicle  specif i  rations  aiid  manage  the  contract  for  the  Diesel 
Articulated  Coach  Procurement  Project;  and 

WHEREAS,  The  contract  was  approved  by  PUC  Resolution  No.  88-0014 
and  modified  by  PUC  Resolution  No.  89-0397,  and  has  a  current  amount  not  to 
exceed  $116,850;  and 

WHEREAS,  A  contract  was  awarded  for  the  purchase  of  (24)  60  Foot 
Articulated  Diesel  Coaches,  and  it  is  now  necessary  to  conduct  Phase  11  work 
consisting  of;     pre-production,   in-piant,  and  post  delivery  activities  which 
will  require  a  contract  modification  to  TMC  in  the  amount  of  $60,000;  and 

WHEREAS,  Funds  are  available  in  UMTA  Grant  No.  CA  90 -0223-A;  now 
therefore  be  it 

RESOLVED,  That  the  Municipal  Railway  is  authorized  to  modify  the 
TMC  Profesoional  Services  contract  by  $60,000  to  a  total  not  to  exceed 
$176,850  to  conduct  pre-production,  in-plant,  and  post-delivery  activities 
related  to  the  Diesel  Articulated  Coach  Procurement  Project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE        I  2  1990 


Secretary,  Public  U tilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0201 

RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Coromission  wishes  to  express  to  Jo  Ann  Ivester  its 
heartfelt  appreciation  for  her  nine  years  of  service  with  the  City  and  County  of  San 
Francisco,  during  which  time  she  has  most  recently  served  as  Deputy  General  Manager  & 
Chief  of  Staff  of  the  Engineering  &  Administration  Division  of  the  Municipal  Railway;  and 

WHEREAS,  Her  fiscal-management  efforts  have  been  a  driving  force  behind  the 
revitalization  of  Muni's  transit  fleet  and  transit  facilities,  thus  ensuring  Muni's 
ability  to  continue  to  provide  its  fine  level  of  service  to  the  citizens  of  the  City  and 
County  of  San  Francisco;  and 

WHEREAS,  She  has  played  a  key  management  role  in  the  formation  and  administration  of 
Muni's  Engineering  &  Administration  Division;  ai^d 

WHEREAS,  Under  her  guidance,  Muni  has  developed  its  long-range  strategic  plans  well 
into  the  21st  century;  and 

WHEREAS,  Her  management  style  and  leadership  qualities,  for  which  she  has  gained  the 
respect  and  admiration  of  her  fellow  employees,  has  set  a  standard  of  excellence  within 
the  Municipal  Railway;  and 

WHEREAS,  Her  extensive  knowledge  of  administrative  and  financial  operations,  her 
integrity  and  dedication  to  service,  and  her  concern  for  the  welfare  of  Muni's  employees 
have  made  her  both  well-liked  and  respected  throughout  City  government;  now,  therefore 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  wishes  to  extend  its  sincere 
appreciation  to  Jo  Ann  Ivester  for  her  service  to  the  City  and  County  of  San  Francisco, 
and  most  particularly  to  the  San  Francisco  Municipal  Railway,  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Comraission  extends  its  best  wishes  to  Jo  Ann 
Ivester  for  continued  success  in  her  future  endeavors. 


0157/9Z 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     1 2  1990 


at  its  meeting  of  ^ 


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0202 

RESOLUTION  No.  


WHEREAS,   Public  Utilities  Resolution  No.   86-0147  approved 
a  contract  with  a  paratransit  broker  to  manage  a  program 
of  door-to-door  van  and  taxi  services  for  qualified 
disabled  San  Franciscans;  and 

WHEREAS,   Municipal  Railway  staff  have  identified  a  need 
for  expansion  of  the  paratransit  program  to  meet  the 
documented  needs  of  3,939  certified  paratransit  clients 
currently  on  waiting  lists  and  unable  to  receive  services; 
and 

WHEREAS,   The  passage  of  Proposition  B  in  November,  1989, 
established  a  source  of   revenue  for  transportation 
improvements  through  the  imposition  of  a  one-half  cent 
sales  tax  increment,   and  8%  of  these  revenues  are  reserved 
for  the  expansion  of  paratransit  services;  and 

WHEREAS,   A  Transportation  Authority  has  been  established 
to  administer  Proposition  B  sales  tax  revenues;  now, 
therefore,   be  it 

RESOLVED,   That  this  Commission  authorize  the  General 
Manager  of  Public  Utilities  to  apply  to  the  San  Francisco 
County  Transportation  Authority  for  $100,000  in  sales  tax 
revenues  to  be  used  for  paratransit  program  expansion 
through  June  30,  1990. 


sella 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _ 

'm  1  2  1990 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cmr  AND  courm  of  san  Francisco 

30-0203 

RESOLUTION  No.  


WHEREAS.  The  Municipal  Railway  is  currently  contracted  with  Booz, 
Allen  and  Hamilton,  Inc.  for  $997,198  to  provide  engineering  services  for  the 
Light  Rail  Vehicle  Purchase  Project  (LRV-2);  and 

WHEREAS,  The  current  contract  expires  on  July  1,   1990;  and 

WHEREAS,  A  change  in  the  bRV-2  procurement  schedule  was  required  to 
match  the  operational  readiness  of  the  new  Metro  East  Kail  Storage  and 
Maintenance  Facility;  and 

WHEREAS,  The  revised  schedule  for  LRV-2  procurement  will  require 
the  services  of  the  consultant  beyond  the  original  contract  expiration  date, 
and  the  consultant  has  agreed  to  perform  the  same  work  scope  over  the  extended 
time  frame  for  the  original  price  of  $997,198;  and 

WHEREAS,  The  Municipal  Railway  recommends  modifying  the  existing 
Booz,  Allen  and  Hamilton,  Inc.  contract  at  no  additional  cost  to  extend  the 
term  to  April  30,  1991;  now  therefore  be  it 

RESOLVED.  That  the  Public  Utilities  Commission  hereby  authorizes 
the  San  Francisco  Municipal  Railway  to  extend  the  Booz,  AJ Icn  and  Hamilton, 
Inc.   contract  to  April  30.  1991. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE       J  2  1990  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNPT  OF  SAN  FRANCISCO 

90-0204 

RESOLUTION  Na  


WHEREAS,  the  San  Francisco  Municipal  Railway  has  developed  computer  software 
for  developing  transit  schedules;  and 

WHEREAS,  this  software  contributes  to  cost-effective  and  efficient  scheduling; 
and 

WHEREAS,  these  programs  could  be  used  by  other  transit  agencies;  and 

WHEREAS,  Muni  could  customize  these  programs  with  additional  resources  at  no 
cost  to  the  City  while  benefiting  from  the  additional  development  of  the 
programs;  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  requests  the  Board  of 
Supervisors  to  amend  the  administrative  code  to  establish  a  Municipal  Railway 
Software  Fund  to  be  used  exclusively  for  the  licensing  and  customization  of 
there  software  programs;  be  It  further 

RESOLVED,  that  the  Public  Utilities  Commission  authorizes  the  General  Manager 
of  the  San  Francisco  Municipal  Railway  to  set  rates  for  these  services  and  to 
enter  into  agreements  with  other  transit  agencies  to  license,  install  and 
customize  transit  related  computer  software. 


5702G 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  _    "    JUNE  1 2  i9qn 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Ctry  AND  COUNTy  OF  SAN  FRANCISCO 


90-0205 

Na  


WHEREAS,  Bids  for  Hetch  Hetchy  Water  and  Power  Contract  No. 
HH-817,  O' Shaughnessy  Dam  Leach  Field,  were  received  and  opened 
publicly  on  May  24,  1990;  and 

WHEREAS,  The  sole  bid  received  in  the  amount  of  $287^875.00 
from  INA  Construction  exceeded  the  Engineer's  Estimate  by  more 
than  36%;  and 

WHEREAS,  It  is  the  recommendation  of  UEB  staff  that  the 
contract  be  readvertised  and  more  aggressively  marketed  with  the 
intention  of  securing  more  competitive  bids;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  on 
Hetch  Hetchy  Water  and  Power  Contract  No.  HH-B17,  O' Shaughnessy 
Dam  Leach  Field,  and  authorizes  readvertisement  of  the  work  as 
Contract  No.  HH-817R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE 


at  its  meeting  of_ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  Under  San  Francisco  Municipal  Railway  Contract  No.  MR-881,  New 
Trolley  Coach  Overhead  facilities  are  to  be  constructed  under  the  Trolley  Coach 
Overhead  Program,  with  financial  assistance  from  the  State  and  Federal 
Governments ;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  April 
17,  1990;  now,  therefore,  be  it 

RESOLVED,  That  this    Commission  awards  San    Francisco  Municipal  Railway 

Contract  No.    MR-881,    No.  31    Balboa    Electrification,  Trolley    Coach  Overhead 

Construction,  in  the  amount  of  $10,668,846.00  to  Abbett-Yick,  A  Joint  Venture, 
1850  Bryant  Street,  San  Francisco,  California  94110;  and  be  it  further 

RESOLVED,  That  the  award  of  this  contract  is  subject  to  the  concurrence 
of  the  Urban  Mass  Transportation  Administration. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JUME  1 2  mo 


Secretary,  Public  Utilities  Commfssion 


RRY:fmd 


PUBLIC  UTILITIES  COMMISSION 

CfTV  ANO  COUNTY  OF  SAN  FHANCISCO 

90-0207  (Corrected) 

RESOLUTION  Na  


WHEREAS,   Sec.   38.11  of  the  San  Francisco  Administrative  Code 
provides  for  the  imposition  of  special  assessment  liens  on  projects  which 
are  delinquent  on  payment  of  the  Transit  Impact  Development  Fee,  and 

WHEREAS,  The  General  Manager  of  the  Public  Utilities  Commission 
determined  that  on  June  30,   1988,   there  were  six  properties  in  the  City 
and  County  of  San  Francisco  that  had  not  paid  the  Transit  Impact 
Development  Fee  within  60  days  of  a  second  request  for  payment  of  the  Fee 
and  had  not  had  property  tax  liens  approved  in  prior  years,  and 

WHEREAS,  The  Board  of  Supervisors  tabled  a  decision  to  impose  a 
special  assessment  property  tax  lien  on  one  of  those  six  properties  (555 
Seventh  St.)  during  its  public  hearing  on  Sept.   19,   1988,  and 

WHEREAS,  members  of  the  City  Staff  and  the  property  owner  were 
unable  to  resolve  differences  regarding  payment  of  the  Transit  Impact 
Development  Fee  in  meetings  subsequent  to  the  Board's  action,  and 

WHEREAS,   the  City  Staff  position  regarding  applicability  of  the 
Transit  Impact  Development  Fee  and  interest  penalties  to  555  Seventh  St. 
(Assessor's  Block  3779,   Lots  31,   32,   42-44  and  141)   remains  unchanged; 
now,   therefore  be  it 


RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to  submit  a  report 
regarding  delinquent  payment  of  the  Transit  Impact  Development  Fee  by  555 
Seventh  St.   to  the  Board  of  Supervisors  for  their  deliberation  and  action 


5418L 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     12  1990 


at  its  meeting  of. 


Secretary,  Public  U tilities  Commis 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 

30-0208 

RESOLUTION  Na  


HHEREAS,  The  Port  of  San  Francisco  will  make  Pier  30  -  32 
available  for  use  by  the  Municipal  Railway  In  connection  with  Its  annual 

bus  roadeo;  and 

WHEREAS.  A  use  permit  Is  required  for  this  purpose, 
particularly  as  It  relates  to  liability  coverage;  and 

HHEREAS,  Staff  members  at  both  the  Public  Utilities  Commission 
and  Port  have  agreed  to  specific  modifications  In  the  standard  use-permit 
form,  now  THEREFORE  be  It 

RESOLVED.  That  the  Public  Utilities  Commission  General  Manager 
Is  hereby  authorized  to  execute  a  permit  to  use  property  at  P1er  30  -  32 
at  the  Port  of  San  Francisco  for  the  Municipal  Railway  Annual  Bus  Roadeo. 


5617a 


/  hereby  certify  that  the  foregoing  resoiutioj^  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  -*MNE       12  1990 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUMTY  OF  SAN  FRANCISCO 


WHEREAS,  This  Commission  by  its  Resolution  No.  89-0229  the  General 
Manager  authorizes  the  Director  of  Finance  Bureau  to  request  proposals  from 
consultants  to  provide  technical  assistance  and  review  on  the  procurement  of 
new  fare  collection  system;  and 


a 


WHEREAS,  Two  firms  submitted  proposals  and  qualifications  to  our 
advertisement;  and 

f  4.U    /^^S-'^^'  ^^^^"^  thorough  evaluation    of  the  qualifications  and  proposals 
or  the  two  firms,    the  selection  committee  recommends    J.  W.  Leas  &  Associates 
Inc.  to  provide  the  required  professional  services;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Director  of  the 
Finance  Bureau,  to  negotiate  professional  services  agreement  and  an  appropriate 
Tee  with  J.  W.  Leas  &  Associates,  Inc.  for  an  amount  not  to  exceed  $50  000  00 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUMF        I  2  19^ 


Secretary.  Public  Utilities  Commission 


CA0:fmd 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  SQ-'OgJ^Q 


HHEREAS,  The  Public  Utilities  Commission  proposes  to  convert  the 
31-BALBOA  diesel  coach  line  to  electric  trolley  bus  service;  and 

HHEREAS,  The  Public  Utilities  Commission  will  construct  a  direct  current 
conversion  substation  to  provide  motive  power  for  the  31-BALBOA  line;  and 

WHEREAS.  The  San  Francisco  Unified  School  District  has  offered  to  ground 
lease  1,770  square  feet  of  the  George  Washington  High  School  campus  to  the 
City  and  County  of  San  Francisco  as  a  site  for  said  substation;  and 

WHEREAS.  The  Department  of  City  Planning  has  reported  that  the  execution 
of  said  lease  is  in  conformity  with  the  Master  Plan  and  consistent  with  the 
Eight  Priority  Policies  of  Planning  Code  Section  101.1.;  and 

WHEREAS,  The  said  ground  lease  is  being  granted  for  a  term  of 
ninety-nine  years  and  for  a  prepaid  rent  of  $153,000;  and 

WHEREAS,  The  City's  Director  of  Property  has  recommended  the  execution 
of  said  lease;  and 

WHEREAS,  Funds  are  available  in  Urban  Mass  Transportation  Administration 
Grant  #CA-03-0347.  and  associated  local  match  monies,  to  pay  for  said  lease; 
now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the  Mayor  and 
the  Clerk  of  the  Board  of  Supervisors  to  execute  a  Ground  Lease  with  the  San 
Francisco  Unified  School  District  giving  the  City  and  County  of  San  Francisco, 
on  behalf  of  the  Public  Utilities  Commission,  the  right  to  construct,  use, 
maintain,  inspect,  repair,  and  replace  a  direct  current  conversion  substation 
on  the  George  Washington  High  School  campus. 


1485H 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiliUes  Commission 
at  its  meeting  of  ^^^^        I  2  T990 


Secretary,  Public  Utilities  Comm/ision 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.        S  Q^OZll 


RESOLVED,  That  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  the  execution  of  that  1.045 
acre  lease  to  San  Antonio  Center  Associates  for  the  purpose  of 
free  customer  parking,  driveway  access  and  landscaping  as  set 
forth  in  Lease  (copy  of  which  Lease  is  on  file  with  San 
Francisco  Water  Department)  of  certain  real  property  under  the 
jurisdiction  of  San  Francisco  Water  Department  Drawing  No. 
B-3963-2  for  a  term  of  ten  (10)  years,   commencing  June  1,  1990 
and  terminating  on  May  31,   2000  at  an  annual   rental  of  $24,000, 
which  shall  be  adjusted  every  succeeding  year  in  direct 
proportion  to  any  percentage  change  in  the  Cost  of  Living  Index 
(not  to  exceed  10%  per  year)  plus  reimbursement  of  taxes  and 
assessments  thereon. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^    UUHK        ]  ?  IQ^fl 


Secre tary.  Public  Utilities  Commifsion 


CITY    AND    COUMTv    CF    SAN  FRANCISCO 


San  Francisco  Water  Department 


MEMORANDUM 


DATE: 


June  20,  1990 


TO: 


General  Manager,  Public  Utilities  Commission 


SUBJECT: 


FROM: 


Acting  General  Manage\/M|  |/^^ 
Monthly  Report  of  May  Activities. 


OPERATIONS 


Storage .    The  month-end  status  of  local  storage  reservoirs  is  shown  on 
the  accompanying  Figure  1.    The  storage  levels  in  the  Peninsula  Division 
reservoirs  at  the  end  of  May  amounted  to  19.0  billion  gallons  or  647.  of 
capacity.    This  is  higher  than  the  18.3  or  61%  at  the  end  of  April.  For 
the  Suburban  system  as  a  whole,  storage  amounted  to  38.0  billion  gallons 
or  497-  of  capacity,  compared  to  49.0  billion  gallons  or  637.  of  capacity 
at  the  same  time  last  year. 

Producti on .    Water  supplied  by  Hetch  Hetchy  and  the  production  of  local 
water  treatment  plants  are  shown  on  the  accompanying  Figure  2. 

Del i veri es .    Gross  water  deliveries  to  San  Francisco  customers  and  the 
suburban  area  are  displayed  on  the  accompanying  Figure  3. 


Rationing  Program 

A  mandatory  rationing  program  incorporating  individual  allotment 
schedules  for  each  customer,  application  of  excess  use  charges  for  use 
exceeding  those  allotments  and  a  water  use  restriction  program  were 
presented  to  the  Public  Utilities  Commission  on  May  8.    The  program  was 
adopted  at  that  time  by  the  Commission  and  approximately  165,000 
allotment  schedules  were  mailed  the  next  day  to  all  customers  of  the 
Department. 

A  Rationing  Section  comprised  initially  of  in-house  personnel  was 
established  at  that  time  to  deal  with  the  onslaught  of  phone  calls  and 
public  contacts  and  written  appeals  from  customers.    By  the  end  of  May, 
this  Unit  had  handled  14,000  written  appeals,  11,000  phone  calls  and  400 
walk-in  customer  contacts.    By  June  10,  the  Unit  was  current  in  replying 
to  all  customer  contacts  with  the  exception  of  approximately  400 
commercial  accounts  which  required  individual  on-site  conservation 
inspections.    Additional  staff  has  been  hired  to  perform  such 
Inspections.    There  is  a  consensus  of  participants  in  both  the  previous 
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and  the  current  rationing  programs  that  the  processes  currently  in  place 
are  much  more  efficient  from  a  staff  point  of  view  and  more  responsive  to 
the  Department's  customers. 

The  Department  is  currently  working  in  conjunction  with  the  Muni 
Community  Affairs  Division  in  the  development  of  a  public  information 
program  wherein  the  Department  supplies  the  funding  and  factual  material 
necessary  to  be  developed  into  various  public  information  programs  by  a 
member  of  the  Muni  staff.    This  will  include  such  things  as  paid  public 
information  spots  on  KGO  radio,  the  development  of  a  Speakers  Bureau,  the 
utilization  of  Muni  bus  cards  and  Take  One  materials,  the  development  of 
inserts  for  the  Water  Department's  billing  system,  and  the  development  of 
bi 1 i ngual  brochures . 

Rates 

The  Department  has  continued  to  work  in  conjunction  with  the  PUC  Bureau 
of  Finance  in  the  development  of  a  rate  increase  for  both  in-City  and 
suburban  rates  to  become  effective  July  1,  1990.    Informational  meetings 
with  various  members  of  the  Board  of  Supervisors,  initiated  in  late 
April,  continued  to  be  held  during  the  month  of  May  in  anticipation  of  a 
formal  presentation  of  the  rate  package,  including  the  concept  of  bonding 
replacemnt  capital  items  as  the  linch  pin  of  the  in-City  rate  increase, 
before  the  Board  of  Supervisors  Finance  Committee  on  May  30.    At  that 
meeting,  the  rate  package  was  approved  by  the  Committee  and  forwarded  to 
the  Board  of  Supervisors  for  hearing. 

Supplemental  Mater  Supply  Study 

The  Department  continued  the  Request-for-Proposal  process  initiated  in 
late  April  to  provide  outside  technical  support  in  the  design  and 
implementation  of  a  public  hearing  process  to  consider  the  use  of 
conservation,  groundwater  and  reclaimed  water  as  a  supplemental  water 
supply  in  the  Department's  suburban  service  area.    During  the  month  a 
Request-for-Proposal s  was  advertised.    Submittals  received  were  reviewed 
by  a  committee  of  individuals  comprised  of  technical  experts  from  the 
Water  Department  and  the  Bay  Area  Water  Users  Association  and  a 
representative  from  the  PUC  Contract  Compliance  Office.    A  consultant  was 
selected  and  a  request  for  approval  to  negotiate  and  enter  into  an 
agreement  with  the  consultant  has  been  forwarded  to  the  Commission  for 
its  review  at  its  June  12  meeting.    The  Intent  of  the  process  is  to  have 
the  consultant  on  board  by  July  1.  1990  to  initiate  the  public  hearing 
process . 

Water  Conservation 

The  water  conservation  section  of  the  Department  was  involved  in  a  myriad 
of  activities  during  the  month  including  the  development  of  a  water  use 
tracking  system  for  City  departments  which  provides  the  Department  with  a 
much  better  ability  to  liaison  with  large  municipal  water  users, 
coordination  of  a  water  conservation  poster  contest  for  Grades  3-5  in  the 
public  school  system  in  San  Francisco,  development  of  teacher  packets  for 
water  awareness  for  public  schools  in  San  Francisco,  development  of 
public  information  placards  to  be  used  in  the  Muni  buses  on  an  ongoing 
basis,  and  participation  in  a  water  conservation  seminar  for  Recreation 
and  Park  Department  employees. 
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Mater  Supply 


1.  Hetch  Hetchy  water  import:    An  average  of  231.8  million  gallons  per 
day  (MGD)  for  the  month  of  May. 

2.  Sunol  Valley  Filtration  Plant  treated  52.3  MGD. 
San  Andreas  Filtration  Plant  treated  13.8  MGD. 

3.  Deliveries  (MGD  average): 

May  1990  -  262.8)  2.3  percent  more 

May  1989  -  257.0) 

May  1990  -  262.8)  21.2  percent  less 

May  1977  -  333.6) 

12  months  preceding 

June  1,  1990    -    253.1)  11.9  percent  more 

June  1 .  1989    -  226.1) 

4.  Storage  (million  gallons)  as  of  June  1: 


1989 


1990 


Increase 
-  Decrease 


%  Full 
Capacity 


Alameda  Div.  (Capacity  48.014) 


27.722 


19,071 


-  8.651 


40 


Peninsula  Div.  (Capacity  29.783) 


21,301 


18.956 


-  2.345 


64 


Total  (Maximum  Capacity  77.797) 


49,023 


38.027 


-  10.996 


49 
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CONTINUING  PROGRAMS 


Leases  and  Permits.    The  lease  payments,  royalties  or  percentage  of 
revenue  received  during  the  month  of  May  from  accounts  listed  below  are 
as  follows: 


*  Santa  Clara  Sand  and  Gravel  also  sent  $20,142.83  as  reimbursement  for 
FY  1989-90  real  estate  taxes.    Total  receipts  for  May  are  $55,221.79. 


**  Sunol  Valley  Golf  Course  also  sent  $6,738.40  as  reimbursement  for  FY 
1989-90  real  estate  taxes.    Total  receipts  for  May  are  $41,041.85. 


F1 ushi nq.    Water  main  flushing  will  be  done  on  an  as-needed  basis. 


Santa  Clara  Sand  and  Gravel 
Sunol  Gol f  Course 
Crystal  Springs  Golf  Course 
Mi  ssion  Val 1 ey  Rock 


$  35.078.96* 
34.303.45* 
42,179.78 
79.433.81 


0005D 
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PREP.  BY:  J.  PELAYO 


WD 
CONTRACT 
NUMBER 

PROJECT 

EST, 
LENGTH 
(Feet) 

ESTIMATED 
COST 
($) 

PERCENT 
COMPLETE 

Sctteduled 
Complelion 

of  Plar\s 
and  Specs. 

REMARKS 

PERIOD 

TOTAL 

WD-2042 

12-lNCH  D.i.  Main  in 
The  Etnbafcadero  and 
King  Slieet  between 
Brannan  and  Townsend 
Streels 

2.800 

yi  /I  C  AAA 

0 

90 

OCT..  1990 
(Revised) 

Feeder  Main 

WD-20S2 

y-lNCh!  D.i.  Wain  iri 
Fremont  Slieet  between 
Market  and  Harrison 
Streets;  Bryant  Slieet 
between  First  and 
Beale  Streets 

3.600 

86^.000 

10 

70 

JUNE.  1990 

Main 

RGpiacettieni 

WD-20&B 

B-INCH  D.i.  Main  in 
-^th  Street  between 
Market  Street  and 
Townsend  Stieel 

^.^00 

951,000 

5 

70 

JULY.  19S0 
(Revised) 

Mail! 

Replacement 

&027 

6-lNCH  D.I.  Main  in 
Jennings  Court,  West 
of  Meade  Avenue 

680 

No  Cost  to 

Water 
Department 

10 

100 

JULY.  1990 

Development 
Project  by 
Monte  Vista 
Company 

WD- 2066 

Mains  and  Seivices 

Relocation  in  Market, 
17th  and  Noe  Streets 

^0 

BO 

JULY,  1990 

Market  Street 
Tr-ansit 
ThiDLighfare 
Project 
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1990 


MO. 


YR. 
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S.F.W.D. 

J.  PELAYO 


WD 
CONTRACT 

(.11  11  f)  f~i  1  f_l 

PROJECT 

EST. 
LENGTH 
fFeeO 

ESIIMATED 

COST 
(S) 

PERCENT 
COMPLETE 

Scl^ieduled 
Complelion 

of  Piarts 
and  Specs. 

REMARKS 

PERIOD 

TOTAL 

WD-2055 

12-INCH  D.l.  Main  in 
Lombard,  Powell,  Union 
&  Slockton  Slreels 
between  Jones  and 
GiEren  Slteets 

3.600 

710.000 

10 

10 

JULY.  1990 

Feedei  Main 
Replacement 

WD- 2064 

36-iNCH  Main  in 
Doiores  Slreel  -  San 
u'ose  io  25ih  Sueel; 
25(h  Slreel  -  Dolores 
lo  Sanchez;  Sanchez 
Street  -  25th  to  22nd; 
22nd  Slreel  -  Sanchez 
to  Castro. 

7,800 

1 00^000* 
'^ENGINE 

5 

ERirsiGDESl 

10 

GM  ONLY 

DEC,  1990 

Feeder  Main 
to  complete 
Sunset  Loop 

WD- 2067 

3"  and  12"  D.l.  Main 
in  the  Embaicadero, 
Folsom  to  King  Street 

2.600 

20 

20 

OCT..  1990 

Main 

Relocation 
DRW,  UEB 
Embarcaderp 
Roadway 
Project 
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Gordon  Chin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
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Romaine  A .   Boldr  idge 


SECRETARY 


90-110 


Call  to  Order:     2:20  P.M. 


Present:     President  Rodel  E.   Rodis,  Vice  President  Sherri  Chiesa, 
Commissioner  H.  Welton  Flynn,  Commissioner  Arthur  V. 
Toupin,  Commissioner  Gordon  Chin 


On  motion  of  Toupin,  seconded  by  Chiesa,  the  Minutes  of  the  regular 
meeting  of  June  12,   1990  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0212       MR        Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $658,225.22. 

VOTE :     Ayes  -  Rodis ,  Chiesa ,   Flynn ,   Toupin ,  Ch  in 


On  motion  of  Chin,  seconded  by  Chiesa,   the  follow- 
ing resolution  was  adopted: 

90-0213       MIS       Authorizing  the  transfer  of  $19,500   to  Object  020  - 
Temporary  Salaries,  to  fund  a  1879  Project  Manager 
on  a  temporary  basis   from  Object  105  -  Data 
Processing  Professional  Services. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,   Toupin,  Chin 


On  motion  of  Chiesa,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

90-0214       MR        Confirming  that  an  emergency  condition  exists  and 

directing  staff  to  proceed  with  the  most  expeditious 
restoration  of  escalator  service  at  Powell  and 
Montgomery  Stations,  and  requesting  approval  from 
the  Board  of  Supervisors  for  the  expenditure  of 
funds  not-to-exceed  $45,000   for  the  current  year. 

VOTE :     Ayes  -  Rodis ,  Chiesa ,  Flynn ,  Toupin ,  Ch  in 


On  motion  of  Chin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0215  GM  Requesting  the  Board  of  Supervisors  approval  to 
contract  security  guard  services  for  the  Public 
Utilities  Commission  for  Fiscal  Year  1990/91. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Toupin,  Chin 


90-111 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0216       UEB       Awarding  Hetch  Hetchy  Water  and  Power  Contract  No. 

HH-812  Moccasin  Creek  Diversion  Conduit  Repair  in 
the  amount  of  $595,432  to  Rigging  International, 
Alameda ,   CA . 

VOTE :     Ayes  -  Rodis  ,  Chiesa ,  Flynn ,  Toupin ,  Chin 


On  motion  of  Chin,  seconded  by  Chiesa,   the  follow- 
ing resolution  was  adopted: 

90-0217       UEB       Accepting  the  work  performed  under  San  Francisco 

Water  Depar  tment  Contract  No .  WD-1730  ,   Central  Pump 
Station-Seismic  Reinforcement  and  Pump  Installation, 
as  satisfactorily  completed;   approving  Debit 
Contract  Modification  No.  4  in  the  amount  of 
^92,784.02;   authorizing  an  extension  of  time  of  35 
calendar  days  for  unavoidable  delay;  authorizing  the 
transfer  of  funds   in  the  amount  of  $87,192,09  from 
the  Baden-Merced  Pipeline  Project;   and  authorizing 
final  payment  in  the  amount  of  $93,222.95  to 
Valentine  Corporation,   Contractor,   in  the  Water 
Department  budge t. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,   Toupin,  Chin 


On  motion  of  Chin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0218       WD        Authorizing  the  transfer  of  $101,000   from  Object  330 
-  Bureau  of  Light,  Heat  and  Power  to  Object  370  - 
Workers  '  Compensation  to  cover  the  projected 
shortfall  . 

VOTE :     Ayes  -  Rodis ,  Chiesa ,   Flynn ,  Toupin ,  Chin 


On  motion  of  Chin,  seconded  by  Chiesa,   the  follow- 
ing resolution  was  adopted: 

90-0219       PD         Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  May,  1990. 

VOTE :     Ayes  -  Rodis  ,  Chiesa ,   Flynn ,  Toupin ,  Chin 


On  motion  of  Flynn,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0220       GM        Commending  Captain  Richard  Holder,   San  Francisco 
Police  Department,   for  his  work  and  dedication  to 
the  Municipal  Railway  and  its  employees  and  wishing 
him  well  in  his  new  position  and  in  all  his  future 
endeavors  . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,   Toupin,  Chin 


90-112 


RESOLUTION 
NO. 


On  motion  of  Flynn,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0221      GM        Authorizing  the  General  Manager  of  Public  Utilities 
to  extend  the  professional  services  contract  with 
Gerald  I.   West,  Ph.D.,   in  the  amount  of  $25,000,  to 
provide  consulting  services  in  accordance  with  the 
terms  of  the  agreement. 

VOTE :     Ayes  -  Rodis,  Chiesa,   Flynn ,   Toupin ,  Ch in 


On  motion  of  Chiesa,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

90-0222       WD        Authorizing  the  Director  of  Property  to  proceed  with 
the  jurisdictional  transfer  of  a  portion  of  the 
Great  Highway,  consisting  of  3.17  acres  of  San 
Francisco  Water  Department  land,  and  to  prepare 
proposed  legislation  for  submittal  to  the  Board  of 
Supervisors . 

VOTE :     Ayes  -  Rodis ,   Chiesa ,   Flynn ,   Toupin ,  Ch  in 

On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0223      HH        Declaring  an  emergency  to  repair  severe 

deterioration  to  Hetch  Hetchy's  Mountain  Tunnel,  in 
accordance  with  the  provisions  of  Section  6.30  of 
the  Administrative  Code;    requesting  the  Controller 
to  transfer  ^1,500,000  from  Hetch  Hetchy  Project  762 
-  San  Joaquin  Pipeline  Repairs  to  Project  841  - 
Mountain  Tunnel  Lining  Replacement;   and  requesting  \. 
the  Board  of  Supervisors  to  approve  the  expenditure 
of  $1,500,000   for  emergency  repairs  to  Hetch 
Hetchy's  Mountain  Tunnel. 

VOTE :     Ayes  -  Rodis ,  Chiesa ,   Flynn,   Toupin ,  Ch  in 

On  motion  of  Flynn,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0224       HH        Approving  the  transfer  of  $83,775   in  the  Hetch 

Hetchy  budget  from  Object  180  -  Purchase  of  Power  to 
Object  109  -  Contractual  Services  for  damages  to 
streetlighting  facilities,  especially  in  the  Marina 
District  as  a  result  of  the  October   17,  1989 
ear  thquake  . 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,   Toupin,  Chin 


90-113 


RESOLUTION 
NO. 


On  motion  of  Ch  iesa ,  seconded  by  Fl ynn ,  the  follow- 
ing resolution  was  adopted: 

90-0225      HH        Requesting  the  Mayor  and  Board  of  Supervisors  to 
approve  immediately  filling  the  6252  -  Line 
Inspector  position  which  will  become  vacant  on  July 
27,  1990. 

VOTE :     Ayes  -  Rodis  ,  Chiesa ,   Flynn ,   Toupin ,  Ch  in 


On  motion  of  Chiesa,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

90-0226       HH         Authorizing  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power   to  execute  a  Natural  Gas  Supply 
Agreement  with  the  State  of  California  and  that  the 
term  of  this  Agreement  will  be  from  July  1,  1990 
through  June  30 ,  1991 . 

VOTE :     Ayes  -  Rodis,  Chiesa,   Flynn ,   Toupin ,  Ch  in 


On  motion  of  Chiesa,  seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

90-0227       MR        Rejecting  all  bids  received  on  May  1,  1990  for 

Municipal  Railway  Contract  No.  MR-1007,  Presidio 
Yard  -  Rehabilitation  of  Smoke  and  Heat  Vents  at 
Curtis  Green  Center,  and  authorizing  readvertisement 
of  the  Contract  under  Municipal  Railway  Contract  No. 
MR-1007R  . 

VOTE :     Ayes  -  Rodis ,  Chiesa ,   Flynn ,   Toupin ,  Ch  in 


On  motion  of  Flynn,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0228      MR        Authorizing  a  Municipal  Railway  fund  transfer  of 
$82,500  in  the  Engineering  and  Administration 
Division  from  Object  140  -  Fixed  Charges,   to  Object 
109  -  Contractual  Services  to  cover  security  costs, 
and  authorizing  a  fund  transfer  of  up  to  $1,100,000 
from  fringe  benefits,  and  surplus  salary  accounts  as 
identified  by  the  Finance  Bureau,   for  projected 
deficits  in  Workers*  Compensation . 

VOTE :     Ayes  -  Rodis ,  Chiesa ,    Flynn ,   Toupin ,  Ch  in 


On  motion  of  To u pin,  seconded  by  Chiesa,  the  foil  ow- 
ing resolution  was  adopted: 

90-0229       UEB       Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  negotiate  and  execute  a  professional 
services  agreement  with  Woodward-Clyde  Consultants 
to  perform  a  preliminary  engineering  study  for  the 
design  and  construction  of  a  new  tunnel  parallel  to 
the  existing  Irvington  Tunnel  for  water  supply 
improvement . 

VOTE :     Ayes  -  Rodis  ,  Chiesa ,  Flynn ,   Toupin ,  Chin 


90-114 


RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

90-0230      FM        Authorizing  the  General  Manager  of  Public  Utilities 
to  approve  an  amendment  to  the  current  BART/Muni 
Fast  Pass  Agreement,  for  the  period  October  1989 
through  June  1990,  to  include  the  more  realistic 
pre-earthquake  average  relative  Fast  Pass  usage. 

VOTE :     Ayes  -  Rodis,  Chiesa,   Flynn,  Toupin ,  Chin 


On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0231       FM         Authorizing  the  General  Manager  of  Public  Utilities 
to  approve  an  amendment  to  the  current  BART/Muni 
Fast  Pass  Agreement,   for  the  period  July  1,  1990 
through  June  20,   1995,   to  affect  a  simplified,  more 
equitable  revenue  sharing  procedure. 

VOTE :     Ayes  -  Rodis,  Chiesa,   Flynn ,   Toupin,  Chin 


On  motion  of  Toupin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted  in  Executive  Session: 

90-0232       UEB       Approving  settlement  with  Mitchell  Management 

Systems  wherein  Mitchell  will  provide  Utilities 
Engineering  Bureau  with  $150,000   in  computer 
equipment  and  software . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,   Toupin,  Chin 


On  motion  of  Chin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted  in  Executive  Session: 

90-0233       GM        Approving  the  appointment  made  by  the  General 

Manager  of  Public  Utilities  of  John  P.   Mullane  as 
General  Manager ,  San  Francisco  Water  Depar  tment , 
effective  immediately. 

VOTE:     Ayes  -  Rodis ,  Chiesa,   Flynn ,   Toupin ,  Chin 

Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


******************** 
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Introduction  of  Old  Business 


President  Rodis  referred  to  the  question  raised  at  the  May  16,  1990 
Special  Meeting  regarding  the  contract  with  the  lessees  of  the 
Crystal  Springs  Golf  Course  and  whether  the  water  being  used  is 
provided  free  and  subject  to  the  restrictions  on  water  use. 

Mr.  John  P.  Mullane,  General  Manager,  Water  Department,   replied  that 
the  water  used  to  irrigate  the  golf  facility  itself,  as  opposed  to 
the  club  house  and  the  pro's  shop,  is  provided  free  under  the  terms 
of  the  lease  to  the  lessee.     Mr.  Mullane  stated  that  a  letter  was 
sent  to  the  lessee  informing  them  of  their  allotment  based  on  a  60% 
reduction  in  water  used  for  irrigating  the  golf  course.     Mr.  Mullane 
also  informed  the  lessee  that  they  would  have  to  adhere  to  this  just 
like  everyone  else  who  is  a  customer  of  the  San  Francisco  Water 
Department  and  that  the  lessee's  water  use  will  be  monitored. 

Commissioner  Chin  requested  that  staff  respond  in  writing  to  the 
Aids  Foundation  letter  dated  June  26,  1990  regarding  how  the  Public 
Utilities  could  assist  the  Foundation. 

******************** 
Introduction  of  New  Business 

Commiss ioner  To u pin  r epor ted  that  last  week  in  the  S.F.  Chronicle 
there  was  an  article  concerning  a  report  by  the  University  of 
California  Institute  of  Transportation  Studies.     The  report  dealt 
with  the  regional  focus  on  municipal  transit.     Commissioner  Toupin 
requested  that  staff  furnish  the  Commission  with  an  analysis  of  the 
report . 

President  Rodis  suggested  the  need  to  devote  a  special  meeting  of 
the  Commission  to  discuss  the  condition  of  the  Municipal  Railway 
fleet  after   the  Task  Force  completes  its  report.     Commissioner  Rodis 
requested  that  the  meeting  be  held  at  a  Municipal  Railway  location, 

******************** 

Report  of  the  General  Manager 
Muni  Task  Force 

Mr.   Thomas  J.   Elzey,  General  Manager,  Public  Utilities,   informed  the 
Commission  that  a  special  Muni  Task  Force  had  been  formed  and  began 
work  this  week  meeting  with  Municipal  Railway  staff  and  various 
divisions  of  Muni  to  do  a  pre-audit  review  of  the  department's 
procedures,  operations,  and  vehicle  maintainance .     Mr.  Elzey 
indicated  that  the  Task   Force  was  geared  toward  a  6  to  8  week 
timeframe.     The  material  gathered  by  the  Task  Force  will  be  the 
basis  for  the  special  meeting  that  the  Commission  requested  take 
place  outside  of  City  Hall. 


Secur  ity 

Mr.   Kirk  Lawson,  Staff  Assistant,  General  Manager's  Office,  Public 
Utilities,   reported  on  the  findings  of  the  Muni  Security  Committee, 
which  included  representatives  from  the  Police  Department  and  the 
Transport  Workers  Union.     Conclusions  reached  were  that  criminal 
incidents  were  up  and  that  there  was  a  consistent  pattern  of  crime 
on  Muni.     The  Committee  recommended  forming  a  dedicated  transit 
detail  which  would  consist  of  91  officers  with  supervisory  staff 
costing  approximately  $8.2  million. 
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Locking  Buses 


Mr.  Johnny  Stein,  Acting  General  Manager,  Municipal  Railway, 
reported  that  locking  the  buses  inside  the  yard  would  not  work. 
Mr.  Stein  explained  that  the  door  mechanism  is  tied  to  an  interlock 
system  that  takes  50  pounds  of  air  pressure  in  the  tank  to  operate 
the  door  and  when  the  bus  is  not  moving  the  air  pressure  goes  down 
in  approximately  30  to  40  minutes.     At  that  point,  the  doors  can 
only  be  operated  by  hand  until  the  air  pressure  is  built  up  to  a  50 
pound  level  again.     President  Rodis  suggested  that  staff  experiment 
with  locking  a  certain  number  of  buses  with  a  locking  device  that 
does  not  affect  the  air  pressure  and  to  monitor  the  results.  If 
this  experiment  is  successful,  then  this  locking  device  would  be 
applied  to  all  buses. 


******************** 


Resolution  No.   90-0220  —  Commending  Captain  Richard  Holder,  San 
Francisco  Police  Department,   for  his  work  and  dedication  to  the 
Municipal  Railway  and  its  employees  and  wishing  him  well  in  his  new 
position  and  in  all  his  future  endeavors. 

Mr.  Thomas  J.   Elzey,  General  Manager,  Public  Utilities,  stated  that 
staff  had  enjoyed  a  highly  professional  and  efficient  working 
relationship  with  Captain  Richard  Holder  since  he  took  over  the 
Police  Department's  Transit  Detail   in  January,  1989.  President 
Rodis  presented  Captain  Holder  with  a  resolution  commending  him  for 
his  work  and  dedication  to  the  Municipal  Railway.     Mr.   Elzey  also 
presented  Captain  Holder  with  a  cable  car  bell. 

Chief  Frank  Jordan,   San  Francisco  Police  Department,  congratulated 
the  Commission  and  Public  Utilities  for  taking  the  time  to  recognize 
Captain  Holder  as  an  outstanding  police  officer.     Captain  Richard 
Holder  expressed  his  graditude  to  the  Commission  for  their 
commendation . 


On  motion  of  Commissioner  Flynn,  seconded  by  Commissioner  Chiesa, 
Resolution  No.   90-0220  was  adopted. 


******************** 


Resolution  No .  90-02  21  —  Authorizing  the  General  Manager  of  Public 
Utilities  to  extend  the  professional  services  contract  with  Gerald 
I,   West,  Ph.D.,   in  the  amount  of  $25,000,   to  provide  consulting 
services  in  accordance  with  the  terms  of  the  agreement. 

President  Rodis  noted  that  it  appeared  that  Dr.  West  was  under  the 
impression  that  the  full  amount  allotted  for  the  contract  was  for 
the  single  recruitment  of  the  General  Manager  of  the  Water 
Department  rather  than  for  general  professional  services. 

Commissioner  Flynn  suggested  the  resolution  be  amended  by  deleting 
reference  to  any  specific  recruitment. 

On  motion  of  Commissioner  Flynn,  seconded  by  Commissioner  Chiesa, 
Resolution  No.  90-0221  was  adopted,  as  amended. 


******************** 
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Resolution  No.  90-0223        Declaring  an  emergency  to  repair  severe 
deterioration  to  Hetch  Hetchy's  Mountain  Tunnel,  in  accordance  with 
the  provisions  of  Section  6.30  of  the  Administrative  Code;  requesting 
the  controller  to  transfer  $1,500,000  from  Hetch  Hetchy  Project  762  - 
San  Joaquin  Pipeline  Repairs  to  Project  841  -  Mountain  Tunnel  Lining 
Replacement;  and  requesting  the  Board  of  Supervisors  to  approve  the 
expenditure  of  $1,500,000  for  emergency  repairs  to  Hetch  Hetchy's 
Mountain  Tunnel , 

Mr.  Anson  Moran,  General  Manager,  Hetch  Hetcy  Water  and  Power, 
explained  the  structure  of  Hetch  Hetchy's  Mountain  Tunnel  and  the 
deterioration  problems  that  had  been  identified  with  the  help  of  a 
drawing.     Mr.  Moran  stated  that  the  situation  is  in  a  preventive 
mode  and  needs  to  be  corrected.     The  tunnel  has  been  inspected  by 
civil  engineers  and  by  the  Los  Angeles  Department  of  Water  and  Power 
and  they  have  assessed  the  damage  is  progressively  getting  worse  and 
needs  repair  as  soon  as  possible. 

On  motion  of  Commissioner  Toupin,  seconded  by  Commissioner  Chiesa, 
Resolution  No.  90-0223  was  adopted. 

******************** 


Public  Comments 

Mr.  David  Pilpel  commented  on  vehicle  security  and  securing  coaches 
so  they  could  not  be  taken  out  of  the  yards.     He  suggested  modifying 
the  radio  system  and  issuing  operators  a  magnetic  card  and  code 
which  would  prevent  the  vehicle  from  being  moved  unless  the  device 
were  in  place,     Mr.  Pilpel  stated  that  he  hoped  that  such  a  system 
would  be  integrated  with  the  automatic  vehicle  monitoring  system. 


******************** 


New  Business 

President  Rodis  requested  the  City  Attorney  to  research  an 

advertisement  run  by  an  attorney  claiming  he  received  a  $1.2  million 

settlement  from  the  Municipal  Railway  for  a  soft  tissue  injury. 


******************** 


THEREUPON  THE  MEETING  WAS  ADJOURNED:     3:55  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CnY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0212 

RESOLUTION  No.  


June   18,  1990 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;   thereof  and  the  City 
Attorney.     This  commission  approved  and  hereby  request   the  Controller  to  allot 
funds  and  to  draw  warrant  against  such  funds  as  are  or  will  be  available  in 
piiyment  of  claims  against  Municipal  Railway. 

fiATMANT  ACCIDENT  NO.  ACCIDENT 

CLAIMANI  ^  SPECIFIED  PRAYER     SPECIALS     TYPE       DATE  PI/PD  SETTLEMENT 


Non  Litigated: 

Astrid  &  Gerd         87  C0149-24  $   13,048.00  5-J        3-16-87         PI  $  50.000.00 

Jehns  175,000.00 

Litigated : 

Yolanda  Oliver       86B5045-1  69.388.01  4-9        9-20-86        PI  125,000.00 

400.000.00 

Marion  Roche  86T  8052-1  5,968.22  3-7       11-18-86        PI  15,500.00 

25,000.00 

Yong  Woon  86S5055-1  27,071.61   10-6       5-11-87        PI  45,000.00 

Louie,  et  al  290,000.00 

Law  Wor  Mak  88T0069-1  13,000.00     4-6       7-15-88        PI  32,500.00 

70,000.00 

De  Ngo  86r.ll83-l  26,266.93     3-4       3-18-87        PI  315,225.22 

ACD 

Candida  Mesa  87B1181-1  8,900.00  31-1       6-30-88        PI  20,000.00 

40,000.00 

Tong  Kei  Yu  86B1318-1  29,700,85  2-7        4-14-87        PI  30,000.00 

500,000.00 

Esperanza  Fhelan  8850318-1  3,500.00  7-6        6-30-88        PI  25,000.00 

Garcia  250,000.00 

Judgement : 

None 

TOTAL  SETTLEMENTS  $  658.225.22 


IHDEX  632091  SUB  OBJECT  1450 


*ACD  -  As  Court  Determines 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

■IHNE  26  1930 


Si'crcrary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0213 

RESOLUTION  Na  


WHEREAS,  The  Bureau  of  Management  Information  Systems  FY  1990-1991 
operating  budget  includes  $19,500  available  in  Data  Processing 
Professional  Services  Account   (subject  to  the  approval  by  the  Board 
of  Supervisors) ;  and 

VJHEREAS,  The  Bureau  of  Management  Information  Systems  wishes  to 
temporarily  fund  the  employment  of  one  1879  Project  Manager,  Special 
Projects  position;  and 

WHEREAS,  Ordinance  #309-88  allows  City  Departments  to  use 
Professional  Services  funds  for  department  positions;  THEREFORE  BE  IT 

RESOLVED,   That  this  Commission  authorizes  the  transfer  of  $19,500  to 
Object  020  to  fund  a  1879  Project  Manager  on  a  temporary  basis  from 
Object  105  Data  Processing  Professional  Services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  'JUNE       26  1990 


Secretary,  Public  Utilities  CSmm 


'mmtsston 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 

90-0214 

RESOLUTION  No  

WHEREAS,    Pursuant  to  Section  6.30  and  21.25  of  the  San  Francisco 
Administrative  Code,    the  President  of  the  Public  Utilities 
Commission  has  declared  that  an  emergency  condition  exists  which 
requires  immediate  repairs  to  maintain  the  public  welfare  of  the 
citizens  of  the  City  and  County  of  San  Francisco;  now  therefore 
be  it 

RESOLVED,   That  the  Public  Utilities  Commission,   hereby  confirms 
that  an  emergency  condition  exists  and  directs  staff  to  proceed 
with  the  most  expeditious  and  prompt  correction  of  the  conditions 
at  the  Powell  and  Montgomery  Stations,   thus  allowing  the 
restoration  of  escalator  service,   and  be  it  further 

RESOLVED,   That  the  Public  Utilities  Commission  seeks  approval 
from  the  Board  of  Supervisors  for  the  expenditure  of  current  year 
operating  funds  not  to  exceed  $45,000  for  this  purpose. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,       fc.   JUNE     2G  m 

at  Us  meeting  of  


Secretary,  Public  Utilities  Coi^mission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  ANO  COUNTY  Of  SAN  FRANCISCO 

90-0215 

RESOLUTION  No.  


HHEREAS,  The  Public  Utilities  Commission  desires  to  provide 
uniformed  security  guard  services  for  the  protection  of  Public  Utilities 
Commission  properties;  and 

WHEREAS.  The  Public  Utilities  Commission  has  a  comprehensive 
plan  for  the  provision  of  security  services;  and 

HHEREAS,  The  Controller  has  determined  that  contracting  for 
said  security  services  with  outside  firms  is  more  economical  than 
providing  these  service  with  City  employees;  and 

WHEREAS.  Section  8.300-1  of  the  San  Francsico  Charter  allows 
the  Commission  to  contract  for  services  when  the  Controller  has 
determined  it  to  be  economical  and  the  Board  of  Supervisors  concurs  with 
the  Controller's  fundings;  and 

WHEREAS,  Funding  is  available  in  Security  and  Protective 
Services'  professional  service  budget;  now,  THEREFORE  be  It 

RESOLVED,  That  this  Commission  requests  the  Board  of 
Supervisors  approval  to  contract  security  guard  services  for  the  Public 
Utilities  Commission  for  1990-91. 


6502b 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meetin,  ^^^^       ^6  1990 


Secretary,  Public  Utilities  Commii 


PUBLIC  UTILITIES  COMMISSION 

CnV  AND  COUNTY  OF  SAN  FHANCISCO 

90-021G 

RESOLUTION  No.  


WHEREAS,  Under  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-812  the  existing 
diversion  conduit  is  to  be  repaired  by  installing  new  steel  liners,  repairing 
existing  steel  liner  and  sealing  leaks  by  grouting  cracks  and  joints;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  May  24, 
1990,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-812  Moccasin  Creek  Diversion  Conduit  Repair  in  the  amount  of 
$595,432.00  to  Rigging  International,  962  Atlantic  Avenue,  P.  0.  Box  4013, 
Alameda,  CA    94501,  as  the  lowest  responsive  bidders. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JUNE       26  l990 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0217 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San 
Francisco  Water  Department  Contract  No.  WD-1730,  Central  Pump  Station-Seismic 
Reinforcement  and  Pump  Installation  as  satisfactorily  completed;  approves  Debit 
Contract  Modification  No.  4  in  the  amount  of  $92,784.02;  authorizes  an 
extension  of  time  of  35  calendar  days  for  an  unavoidable  delay;  authorizes 
transfer  of  funds  in  the  amount  of  $87,192.09  from  the  Baden-Merced  Pipeline 
Project;  and  authorizes  final  payment  in  the  amount  of  $93,222.95  to  the 
Contractor,  Valentine  Corporation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     26  1990 


at  its  meeting  of 

Secretary,  Public  Utilities  Cdhimission 


Secretary,  Public  Utilities  Commi: 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUMTV  OF  SAN  FRANCISCO 


90-0218 

RESOLUTION  No.   


HHEREAS.  Higher  than  anticipated  claim  payments  will  result 
in  a  $101,000  deficit  in  Water  Department's  Workers'  Compensation  budget; 
and 

HHEREAS.  Surplus  funds  are  available  for  transfer  from  the 
Bureau  of  Light.  Heat  and  Power  in  the  amount  of  $101,000;  now  THEREFORE, 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes 
the  transfer  of  $101,000  from  Object  330.  Bureau  of  Light,  Heat  and  Power 
to  Object  370,  Workers'  Compensation  to  cover  the  projected  shortfall. 


65  nb 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^  19^0 


Secretary,  Public  UtilitiesCommission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0219 

RESOLUTION  No  


WHEREAS,   under  the  authority  of  Charter  Section 
3.501.   the  General  Manager,   PUC  is  authorized  to  make  Non 
Civil  Service  and  Temporary  appointments  and  removals 
therefrom;  and 


WHEREAS,   such  appointments  and  removals  have  been 
ordered  by  the  General  Manager,   PUC;  and 


WHEREAS,   the  General  Manager,   PUC,   has  requested 
commission,   ratification  and  approval  of  such  appointments 
and  removals;  now  therefore  be  it 


RESOLVED,   the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  May  1990. 


217C-2 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE       2G  1990 


Secretary,  Public  Utilities  Cornmissi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

90-02:^0 

RESOLUTION  No.  


WHEREAS ,    Captain  Richard   Holder  of   the   San  Francisco 
Police  Department,    undertook   the   duties   as   head   of   the  Muni 
Transit   Detail   on  January  21,    1989;  and 

WHEREAS,    Captain  Holder  has   been   instrumental  in 
greatly  improving  and   coordinating   the  reporting  between  the 
Municipal   Railway,    the  PUC  Protective   Services   Bureau  and  the 
Police   Department;  and 

WHEREAS,   Through  his   efforts   Captain  Holder   and  the 
Muni   Transit  Detail  have   effectively  targeted  high  crime  areas 
on  Muni   routes,    thereby  reducing  criminal  activities   in  those 
areas;  and 

WHEREAS,   Through  his   efforts  with  both   the  Transport 
Workers  Union,    Local   250A  and   Muni  Management,   all  Muni 
employees   are   now  fully  aware   of  the  Muni   Detail   presence  and 
know  that   the   Police  Department   are   interested   in  protecting 
Muni   personnel;   now  therefore,    be  It 

RESOLVED ,   That   the   Public   Utilities   Commission  commend 
Captain  Richard  Holder   for  his  work  and  dedication  to  the 
Municipal  Railway  and   its  employees  and  wishes   to   thank  him  for 
his  efforts  and  be  it 

FURTHER  RESOLVED,    That   the   Public  Utilities  Commission 
wishes   Captain  Holder  well   in  his  new  position  with   the  San 
Francisco  Police  Department  and   in  all  his   future  endeavors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUN£  26  1990 


Secretary,  Public  Utilities  Commmsiot 


PUBLIC  UTILITIES  COMMISSION 


Cmr  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTrON  No  


WHEREAS,  The  San  Francisco  Public  Utilities  Commission  by 
Resolution  89-0278  authorized  a  professional  services  contract 
for  Gerald  I.  West,  Ph.D.  relative  to  the  recruitment  and 
selection  of  management  personnel  and  management  support  for  the 
Water  Department;  and 

WHEREAS,   It  has  now  become  necessary  to  provide  further 
services  in  connection  with  other  recruitment  processes;  now, 
therefore,   be  it 

RESOLVED,  That  this  Commission  authorizes  the  General 
Manager  of  Public  Utilities  to  extend  the  professional  services 
contract  with  Gerald  I.  West,  Ph.D.,   in  the  amount  of  $25,000,  to 
provide  psychological  consulting  services  in  accordance  with  the 
terms  of  the  agreement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cnv  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS,  The  Recreation  and  Park  Department  has  requested  a 
jurisdictional  transfer  of  a  portion  of  the  Great  Highway, 
consisting  of  3.17  acres  of  San  Francisco  Water  Department 
land,   for  their  adopted  Zoo  Expansion  Master  Plan,  and 

WHEREAS,   This   land  is  a  portion  of  Lot  6  and  Lot  7  in  the 
Assessor's  Block  No.   7281,    according  to  the  Water  Department 
Drawing  No.   C-1216  and  has  been  relinguished  by  the  State  of 
California  and  is  no  longer  used  as  a  roadway;  and 

WHEREAS,   The  San  Francisco  Water  Department  has  reviewed 
the  Recreation  and  Park  Department  request  and  is  agreeable  to 
this  jurisdictional  transfer  of  land;  now,   therefore  be  it 

RESOLVED,   That  the  Public  Utilities  Commission  does  hereby 
authorize  the  Director  of  Property  to  proceed  with  the 
jurisdictional  transfer  and  to  prepare  the  proposed  legislation 
that  is  to  be  submitted  to  the  Board  of  Supervisors  for  their 
approval . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

JUNE     26  199Q 


Secretary, 


ftary.  Public  Utilities  Commisnon 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


90-02;C3 

RESOLUTION  No.  


WHEREAS,  An  Emergency  condition  exists  in  Hetch  Hetchy's 
Mountain  Tunnel  due  to  severe  and  progressive  deterioration  of  the  lined 
section  immediately  up  and  down  stream  of  the  South  Fork  Crossing;  and 

HHEREAS,  Emergency  repairs  are  necessary  since  the  Mountain 
Tunnel  is  the  only  means  of  conveyance  of  Hetch  Hetchy  water  to  the  Bay 
Area;  and 

WHEREAS.  Such  repairs  must  be  made  in  an  expeditious  manner 
given  that  the  tunnel  can  only  be  shut  down  for  service  during  the  late 
fall  after  deliveries  to  the  Bay  Area  are  reduced  and  before  weather 
makes  the  work  impossible;  now,  therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission,  in 
accordance  with  the  provisions  of  Section  6.30  of  the  Administrative 
Code,  hereby  declares  and  emergency,  and  be  it 

FURTHER  RESOLVED,  That  the  Controller  is  hereby  requested  to 
transfer  $1,500,000  from  Hetch  Hetchy  Project  762,  San  Joaquin  Pipeline 
Repairs  to  Project  841.  Mountain  Tunnel  Lining  Replacement  in  order  to 
repair  the  existing  condition;  funds  to  be  repaid  from  proceeds  of 
expected  revenue  bond  sale;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the 
Board  of  Supervisors  to  approve  the  expenditure  of  $1,500,000  for 
emergency  repairs  to  Hetch  Hetchy's  Mountain  Tunnel. 


6520b 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE       26  1990 


Secretary,  Public  Utilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  90~0x^^4 


HHEREAS,  The  earthquake  of  October  17.  1989,  caused  extensive 
damages  to  streetl ighti ng  facilities,  especially  in  the  Marina  District; 
and 

HHEREAS,  Emergency  repairs  had  to  be  made  for  public  safety; 

and 

HHEREAS,  The  earthquake  repairs  is  essentially  completed,  and 
the  extra  workforce  hired  to  do  the  repairs  has  been  disbanded;  and 

HHEREAS,  Requests  were  made  for  recovery  of  the  costs  of  these 
repairs  from  FEMA  in  the  amount  of  $154,177;  and 

WHEREAS,  FEMA  has  reimbursed  the  City  $70,402  thus  far.  and 
further  reimbursements  are  pending;  and 

HHEREAS,  This  has  resulted  in  a  shortfall  of  $83,775  in  the 
contractual  services  appropriation  for  the  current  fiscal  year;  and 

HHEREAS,  There  is  a  projected  surplus  in  the  appropriation  for 
the  purchase  of  power;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  transfer  of 
$83,775  from  Object  180  (purchase  of  power)  to  Object  109  (contractual 
services),  to  cover  the  the  shortfall. 


6512b 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  JUNE     26  1990 

at  Its  meeting  of  


Secretary,  Public  Utilities  Commmsion 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


90-02:25 

RESOLUTION  No.  


HHEREAS,  Mr.  Larry  Gaudet.  the  6252  Line  Inspector  retires 
July  27,  1990  after  35  years  of  exemplary  service  to  the  City  and  County 
of  San  Franci  SCO;  and 

HHEREAS.  Mr.  Gaudet  has  1016  hours  of  vested  sick  leave  for 
which  he  is  entitled  to  compensation;  and 

HHEREAS.  Normally,  the  replacement  of  an  employee  receiving 
compensation  in  lieu  of  sick  leave  credits  cannot  be  made  until  such 
payment  has  been  recovered  from  appropriations  made  for  personal 
services,  except  where  the  department  requirements  are  such  that  said 
position  must  be  filled  immediately;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power  has  a  very 
small  staff  and  loss  of  the  Line  Inspector  over  a  prolonged  period  of 
time  would  seriously  impact  the  effectiveness  of  the  Bureau  1n  the  daily 
programming  and  supervision  of  the  streetlight  maintenance  and  repair 
work  necessary  for  public  safety;  and 

WHEREAS,  Supplemental  funds  in  the  amount  of  $28,000  will  be 
required  to  immediately  fill  this  position  when  it  becomes  vacant;  and 

WHEREAS,  Funds  will  be  taken  from  any  legally  available 
source;  now  THEREFORE,  be  it 

RESOLVED,  That  this  Commission  hereby  request  the  Mayor  and 
Board  of  Supervisors  to  approve  the  immediate  fill  behind  of  the  6252 
Line  Inspector  position  which  will  become  vacant  on  July  27.  1990. 


lms/65»0b 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,      ^    ,  JUNE     26  1990 

at  Its  meeting  of   


Secretary,  Public  Utilities  Commi^ion 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


WHEREAS,  The  City  has  an  option  to  purchase  natural  gas 
from  independent  suppliers  for  City  accounts  that  are  able 
to  switch  boiler  fuel  from  natural  gas  to  oil;  and 

WHEREAS,  The  State  of  California,  through  its 
Department  of  General  Services,  offers  natural  gas  supply  at 
rates  lower  than  those  offered  by  PG&E;  and 

WHEREAS,  The  City  has  a  natural  gas  supply  agreement 
with  the  State  of  California,  which  will  expire  after  June 
30,    1990;  and 

WHEREAS,  As  a  result  of  purchasing  natural  gas  through 
the  State  of  California,  the  City  has  realized  a  savings  of 
$12,021  over  the  past  four  months;  now  therefor  be  it 

RESOLVED,  That  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power  is  authorized  to  execute  a  Natural  Gas 
Supply  Agreement  with  the  State  of  California;  and  be  it 
further 

RESOLVED,  that  the  term  of  this  Agreement  will  be  from 
July  1,    1990  through  June  30,  1991. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE       26  1990 


•etary,  Public  Utilities  Commission 


Secretary, 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCieCO 

RESOLUTtON  No  

WHEREAS,   Under  Municipal  Railway  Contract  No.   MR-1007,  the 
rehabilitation  of  Smoke  and  Heat  Vents  at  Curtis  Green  LRV  Center 
was  to  be  performed;  and 

WHEREAS,   Bids  for  this  work  were  received  and  opened  publicly  on 
May  1,   1990;  and 

WHEREAS,   The  apparent  low  bid  in  the  amount  of  $86,400  was  deemed 
to  be  non-responsive  in  that  it  did  not  meet  the  DBE  by  the 
Director  of  the  PUC  Office  of  Contracts  Compliance;  and 

WHEREAS,   The  second  and  third  low  bids  in  the  amounts  of  $311,000 
and  $300,000  respectively  were  deemed  to  be  in  excess  of  the 
Engineer's  estimate  and  the  available  funding;  and 

WHEREAS,   a  protest  over  bidding  procedure  has  been  received;  and 
now  therefore  be  it 

RESOLVED,   That  this  Commission  rejects  all  bids  received  on  May 
1,   1990  for  Municipal  Railway  Contract  No.   MR-1007,   Presidio  Yard 
-  Rehabilitation  of  Smoke  and  Heat  Vents  at  Curtis  Green  Center 
and  authorizes  readvertisement  of  the  Contract  under  Municipal 
Railway  Contract  No.  MR-1007R. 


/  lictfhy  certify  thai  the  foregoing  jesolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     ,    ,  JUNE     26  1990 

at  ifi  meeting  of 


Secjetaiy,  Public  Utilities  Comifissio 


PUBLIC  UTILITIES  COMMISSION 

CfTt  AND  COUNTY  OF  SAN  FRANCISCO 

90-02;28 

RESOLUTION  No.  


WHEREAS.  Budget  deficits  are  projected  1n  Muni's  Horkers 
Compensation  and  security  costs;  and 

WHEREAS.  Surplus  funds  are  available  in  Muni  salaries,  fringe 
benefits,  and  In  Fixed  Charges,  now.  THEREFORE  be  it 

RESOLVED.  That  the  Public  Utilities  Commission  authorizes  a  fund 
transfer  of  $82,500  in  the  Engineering  and  Admi nsi tration  Division  from  Object 
140,  Fixed  Charges,  to  Object  109  Contractual  Services  to  cover  security 
costs;  and  THEREFORE  be  it 

FURTHER  RESOLVED.  That  the  PUC  authorizes  a  fund  transfer  of  up  to 
$1,100,000  from  fringe  benefits,  and  surplus  salary  accounts  as  identified  by 
the  Finance  Bureau,  for  projected  deficits  in  Worker's  Compensation. 


WT:lms/0114m 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JUNE      2fi  iqqn  


ecretary.  Public  Uimties  Commission 


PUBLIC  UTILITIES  COMMISSION 


CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  This  Commission,  by  its  Resolution  No.  90-0039,  authorized 
the  Utilities  Engineering  Bureau  to  request  proposals  to  perform  a  preliminary 
engineering  study  for  the  design  and  construction  of  a  new  tunnel  parallel  to 
the  existing  Irvington  Tunnel  for  water  supply  improvement;  and 


WHEREAS,  After  a  thorough  evaluation  of  all  qualifications,  proposals 
and  oral  interviews  with  the  three  (3)  most  qualified  firms,  the  Selection 
Committee  recommends  that  an  agreement  be  entered  into  with  Woodward-Clyde 
Consultants;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager  of  the 
Utilities  Engineering  Bureau  to  negotiate  and  execute  a  professional  services 
agreement  with  Woodward-Clyde  Consultants. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


WHEREAS,  Four  (4)  firms  submitted  proposals  to  perform  the  study;  and 


at  its  meeting  of 


JUNE 


26  199Q 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 

90-0230 

RESOLUTtON  Ho.  


NHEREAS,  the  General  Manager  Public  Utilities  Commission  is  authorized  and 
has  entered  into  a  BART/Muni  Fast  Pass  Agreement  with  BART  for  the  fiscal  year 
1989-1990;  and 

HHEREAS,  Muni's  reimbursement  to  BART  for  Fast  Pass  revenue  sharing  is  based 
upon  formula  that  uses  an  estimate  of  total  BART  travel,  including  travel  outside  of 
San  Francisco;  and 

HHEREAS,  the  impact  of  the  October  1989  Loma  Prieta  earthquake  affected  a 
large  increase  in  BART  riders  outside  San  Francisco  and  caused  revenue  sharing 
inequities  resulting  from  the  use  of  the  revenue  sharing  formula;  and 

HHEREAS,  the  six  month  period  prior  to  October  1989,  represents  a  more 
realistic  estimate  of  relative  Fast  Pass  usage,  now  THEREFORE  be  it 

RESOLVED,  That  the  General  Manager  of  the  Public  Utilities  Commission  is 
authorized  to  approve  an  amendment  to  the  current  BART/Muni  Fast  Pass  Agreement,  for 
the  period  October  1989  through  June  1990,  to  include  the  more  realistic 
pre-earthquaKe  average  relative  Fast  Pass  usage. 


0097m 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JIJNF       2o  1990 


Secretary,  Public  Utilities  CommSsion 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNT/  OF  BAN  FRANCISCO 


90-0^:31 

RESOLUTION  No.  


WHEREAS,  the  General  Manager  Public  Utilities  Commission  is  authorized  and 
has  entered  into  BART/Muni  Fast  Pass  Agreements  with  BART  for  periods  beginning 
April  1.  1985  and  ending  June  30,  1990;  and 

WHEREAS,  Muni's  reimbursement  to  BART  for  Fast  Pass  revenue  sharing  is  based 
upon  formula  that  is  complicated  and  relies  upon  outdated  information;  and 

WHEREAS,  staff  has  developed  a  simplified,  more  equitable  revenue  sharing 
procedure  that  would  allocate  revenue  proportionately  to  each  operator  based  on  system 
use;  and 

WHEREAS,  the  proposed  amendment  includes  a  one  year  transition  in  the 
implementation  of  the  revenue  sharing  procedure,  now  THEREFORE  be  it 

RESOLVED,  That  the  General  Manager  of  the  Public  Utilities  Commission  is 
authorized  to  approve  an  amendment  to  the  current  BART/Muni  Fast  Pass  Agreement,  for 
the  period  July  1.  1990  through  June  20  1995.  to  affect  a  simplified,  more  equitable 
revenue  sharing  procedure. 


0097m 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE       26  WPO  


PUBLIC  UTILITIES  COMMISSION 

crry  and  county  of  san  ffiancisco 

90-0232 

RESOLUTION  No  


WHEREAS,  the  Utilities  Engineering  Bureau  (UEB)  purchased  software 
and  related  consulting  services  from  Mitchell  Management  Systems  (Mitchell) 
in  the  amount  of  $218,514  based  on  Mitchell's  representations  of  software 
performance  and  suitability  for  UEB's  needs;  and 

WHEREAS,  the  UEB  found  that  the  software  failed  to  perform 
according  to  Mitchell's  representations;  and 

WHEREAS,  the  Public  Utilities  Commission  in  executive  session 
authorized  the  City  Attorney  to  sue  for  damages  in  October  1988;  and 

WHEREAS,  UEB  and  Mitchell  have  negotiated  a  proposed  settlement 
mutually  agreeable  to  UEB,  the  City  Attorney  and  Mitchell;  now  therefore  be 
it 

RESOLVED,  that  the  Public  Utilities  Commission  hereby  approves  the 
proposed  settlement  wherein  Mitchell  will  provide  the  UEB  with  $150,000  in 
computer  equipment  and  software  as  specified  by  the  UEB. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,     ,  JUNE     26  1990 

at  its  meeting  of  


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  f  BANCISCO 

3G-0i:33 

RESOLUTION  No.  


RESOLVED,  That  the  Public  Utilities  Commission,  pursuant 
to  the  provisions  of  Section  3.593  of  the  Charter  of  the  City  and 
County  of  San  Francisco,  hereby  approves  the  appointment  made  by  th 
General  Manager  of  Public  utilities  of  John  P.  Mullane  as  General 
Manager,  San  Francisco  Water  Department,  effective  immediately. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
its  meetin,  of  '      J"NE       26  1990 


Secretary,  Public  Utilities  Commission 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M . 
July  10,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 


H.  Welton  Flynn 


Arthur  V.  Toupin 


Gordon  Chin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Management 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


90-119 


Call  to  Order:     2:15  P.M. 


Present :     President  Rod el  E.  Rodis,  Commissioner  H .  Wei  ton  Flynn, 
Commissioner  Gordon  Chin 

Excused:     Vice  President  Sherri  Chiesa,  Commissioner  Arthur  V.  Toupin 


On  motion  of  Flynn,  seconded  by  Chin,  the  Minutes  of  the  regular 
meeting  of  June  26,  1990  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO  . 


On  motion  of  Chin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

90-0234       MR         Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $90,000. 

VOTE:     Ayes  -  Rodis,  Flynn,  Chin 


On  motion  of  Chin,   seconded  by  Flynn,   the  follow- 
ing resolution  was  adopted: 

90-0235       MR        Approving  collection  of  charges  for  damages  against 
the  San  Francisco  Municipal  Railway  from  miscellan- 
eous debtors  in  the  amount  of  $4,325.41  and  write-off 
compromise  reductions  for  comparative  negligence  in 
the  amount  of  $268.91  for  the  month  of  May,  1990, 


VOTE:     Ayes  -  Rodis,   Flynn,  Chin 


On  motion  of  Chin,   seconded  by  Flynn,   the  follow- 
ing resolution  was  adopted: 

90-0236       HH        Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Contract  No.  HH-819, 
Moccasin  Powerhouse  Static  Excitation  System 
Retrofit,  and  approving  the  transfer  of  $406,000 
from  Hetch  Hetchy  Roads  -  Maintenance. 


VOTE:     Ayes  -  Rodis,  Flynn,  Chin 


On  motion  of  Chin,   seconded  by  Flynn,   the  follow- 
ing resolution  was  adopted: 

90-0237       HH        Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Contract  No.  HH-821, 
Early  Intake  Dam  Sluice  Gate  Well  Repairs. 


VOTE:     Ayes  -  Rodis,  Flynn,  Chin 


90-120 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

9U-0238      WD        Authorizing  the  substitution  of  subcontractors  Urban 
Brothers  Painting  and  Martinez  Painting  for  Classic 
Shades  Painting  Co.,  Inc.  to  perform  the  painting 
work  under  San  Francisco  Water  Department  Contract 
No.  WD-2046R,   Painting  La  Grande  Standpipe  and 
Forest  Hill  Tanks. 

VOTE:     Ayes  -  Rodis,  Flynn,  Chin 


On  motion  of  Chin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

90-0239       WD         Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2063,  Repaying  of  Street  and  Sidewalk  Openings  in 
the  amount  of  $1,279,859,  to  Stacy  and  Witbeck, 
Inc . ,  Nationwide  Construction  Company ,   Inc.  and  West 
Bay  Equipment  Company,  a  Joint  Venture,  for  Fiscal 
Year  ending  June  30,  1991. 

VOTE:     Ayes  -  Rodis,   Flynn,  Chin 


On  motion  of  Chin,   seconded  by  Flynn,   the  follow- 
ing resolution  was  adopted: 

9U-0240       BMIS     Authorizing  the  transfer  of  $53,000  from  Bureau  of 

Management  Information  Systems   (BMIS)   1989/90  Budget 
Miscellaneous  Salaries  to  Data  Processing  Equipment 
Maintenance  and  Materials  and  Supplies. 

VOTE:     Ayes  -  Rodis,  Flynn,  Chin 


On  motion  of  Chin,   seconded  by  Flynn,   the  follow- 
ing resolution  was  adopted: 

90-0241      WD        Modifying  Public  Utilities  Commission  Resolution  No. 

84-0184  to  return  to  the  jurisdiction  of  the  Water 
Department  the  property  known  as  the  Phelan  Loop 
site  that  lies  south  of  the  south  basin  of  the 
Balboa  Reservoir  extending  from  the  berm  of  Balboa 
Reservoir  to  Ocean  Avenue  and  from  Phelan  Avenue  to 
the  proposed  Lee  Avenue  extension. 

VOTE:     Ayes  -  Rodis,   Flynn,  Chin 


On  motion  of  Chin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

90-0242       WD        Granting  to  the  Housing  Conservation  Development 
Corporation  an  Option  to  Lease  approximately  two 
acres  of  Water  Department  property  known  as  the 
Phelan  Loop  site  for  a  term  of  75  years. 

VOTE:     Ayes  -  Rodis,  Flynn,  Chin 


90-121 


RESOLUTION 
NO. 


On  motion  of  Flynn,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

90-0243      WD        Consenting  to  an  assignment  of  lease  from  Nelo,  a 

California  general  partnership,  as  Assignor,  to  KLA 
Instruments  Corporation,  Assignee,  for  the  remainder 
term  of  lease,  subject  but  not  limited  to  the 
requirements  that  the  Assignee  assume  all  of  the 
covenants,  conditions,  duties  and  obligation 
contained  in  Lease,  and  that  it  comply  with  the 
surety  bond  and  insurance  requirements  set  forth, 
and  the  lessee/assignor  shall  remain  liable  under 
the  terms  of  the  Lease  for  and  during  the  entire 
term , 

VOTE:     Ayes  -  Rodis,   Flynn,  Chin 


On  motion  of  Chin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

90-244        WD        Consenting  to  an  assignment  of  lease  from  Century  72 
and  Johnson  Associates,  a  Joint  Venture,  as 
Assignor,   to  San  Antonio  Center  Associates,  a 
limited  partnership.  Assignee,   for  the  remainder 
term  of  lease,   subject  but  not  limited  to  the 
requirements  that  the  Assignee  assume  all  of  the 
covenants,  conditions,  duties  and  obligation 
contained  in  Lease,  and  that  it  comply  with  the 
surety  bond  and  insurance  requirements  set  forth, 
and  the  lessee/assignor  shall  remain  liable  under 
the  terms  of  the  Lease  for  and  during  the  entire 
term . 

VOTE:     Ayes  -  Rodis,  Flynn,  Chin 


On  motion  of  Flynn,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

90-245         WD         Authorizing  the  execution  of  the  Second  Supplemental 
Agreement  in  Modification  of  Lease  for  the  San 
Francisco  Unified  School  District  so  as  to  modify 
Article  Seven,   Section  7.01   "Permitted  Use" 
provision  of  the  original  ground  lease,  and  pursuant 
to  Section  7.402-1  of  the  Charter,   the  subject 
Second  Supplemental  Agreement  in  Modification  of 
Lease  be  submitted  to  the  Board  of  Supervisors  for 
confirmation  by  Ordinance. 

VOTE:     Ayes  -  Rodis,  Flynn,  Chin 


On  motion  of  Flynn,  seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

90-246         MR        Authorizing  the  General  Manager  of  Public  Utilities 
to  apply  to  the  San  Francisco  County  Transportation 
Authority  for  $1,665,000  in  sales  tax  revenues  to  be 
used  for  paratransit  program  expansion  through  June 
30,  1991. 

VOTE:     Ayes  -  Rodis,   Flynn,  Chin 


90-122 


RESOLUTION 
NO. 


On  motion  of  Flynn,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

90-247        MR        Authorizing  modification  of  the  New  Flyer  Industries 
Limited  contract  to  provide  100  Motorola  Radios  and 
40  Location  Processing  Units  for  an  additional 
$617,232,  with  the  total  contracted  amount 
not-to-exceed  $17,273,957.75. 

VOTE:     Ayes  -  Rodis,   Flynn,  Chin 


On  motion  of  Flynn,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

90-248         MR        Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  Amendment  No.  3  of  its  contract  with  the 
U.S.  Human  Resources  Corporation  to  perform 
Paratransit  Broker  services,  for  an  amount 
not-to-exceed  $21,755,677. 

VOTE:     Ayes  -  Rodis,  Flynn,  Chin 


On  motion  of  Flynn,   seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

90-249         UEB       Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  request  proposals,   interview,   select  and 
recommend  a  qualified  engineering  consultant  team  to 
provide  as  needed  rail  project  engineering  design 
services  for  a  period  of  twenty-four   (24)  months  at 
a  cost  not-to-exceed  ^1  , 000, 000  . 

VOTE:      Ayes  -  Rodis,   Flynn,  Chin 


On  motion  of  Chin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

90-250         UEB       Appointing  Mr.   Alex  Kwan,  Civil  Engineer  of  the 
Utilities  Engineering  Bureau,  as  Joint  Pole 
Representative,  and  appoi n t ing  Mr,   Ping  Lee  as 
Alternate  Joint  Pole  Representative  for  the  Northern 
California  Joint  Pole  Association, 

VOTE:     Ayes  -  Rodis,   Flynn,  Chin 


On  motion  of  Flynn,   seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

90-251         UEB       Rejecting  all  bids  on  Hetch  Hetchy  Water  and  Power 
Contract  No.   HH-813,  Assembly  and  Pre-Energization 
Test  of  Moccasin  Spare  Transformer,  and  authorizing 
r eadvertisement  of  the  work  as  Contract  No.  HH-813R. 

VOTE:     Ayes  -  Rodis,   Flynn,  Chin 


90-123 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Flynn,  the  follow- 
ing resolution  was  adopted: 

90-252         UEB       Rejecting  sole  bid  on  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH~818,  Early  Intake  Sand  Storage,  and 
authorizing  readver tisement  of  the  work  as  Contract 
No,  HH-818R. 

VOTE:     Ayes  -  Rodis,   Flynn,  Chin 

Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission , 


******************** 


Announcement 

President  Rodis  announced  that  the  Commission  met  in  Executive 
Session  on  June  26,  1990  and  approved  the  appointment  of  Mr.  John  P. 
Mullane  as  General  Manager  of  the  Water  Department;   and  approved 
settlement  of  a  claim  against  Mitchell  Management  Systems,  Inc. 

******************** 


Introduction  of  Old  Business 

Commissioner  Gordon  Chin  requested  that  staff  have  briefing  sessions 
on  major  policy  issues  before  next  year's  budget  is  finalized. 
Commissioner  Chin  also  requested  staff  try  to  correlate  the  process 
of  community  Commission  hearings  on  major  items  such  as  State 
propositions  that  would  provide  funding  for  Municipal  Railway. 
President  Rodis  stated  that  the  Commission  would  be  having  a  meeting 
in  September  on  the  status  of  the  Municipal  Railway  and  the  report 
of  the  Muni  Task  Force. 

President  Rodis  asked  staff  for  a  final  report  on  the  settlement  of 
the  Chin  &  Hensolt  case. 

******************** 


Report  of  the  General  Manager 
Graffiti 

President  Rodis  stated  they  have  had  a  series  of  meetings  with  the 
Mayor  and  other  City  department  heads  concerned  with  the  graffiti 
problem.     He  commended  Ms.  Barbara  Conway,  Graffiti  Prevention 
Program  Manager,  for  her  holistic  approach  to  the  graffiti  problem, 
MS.  Conway  showed  the  anti-graffiti  poster  currently  displayed  on 
Municipal  Railway  buses. 

******************** 


90-124 


Engineering  Student  Co-Op  Program 


Mr,  Richard  Brandt,  Acting  Manager,  Utilities  Engineering  Bureau, 
gave  a  presentation  on  the  Minority  Student  Co-Op  Program,  Mr. 
Brandt  stated  that  the  majority  of  engineers  in  the  Bay  Area  are 
primarily  male  and  are  either  asian,  white  or  filipino.     He  stated 
that  less  than  3%  of  the  engineers  are  black  or  hispanic  and  that 
women  represent  less  than  7%  of  the  professional  engineering  staff 
at  UEB.     Therefore,  Mr.  Brandt  explained  there  is  a  need  to  recruit 
minority  engineers  from  different  universities  and  allow  minority 
students  to  work  with  the  Utilities  Engineering  Bureau  in  the 
Student  Co-op  Program. 

Commissioner  Flynn  asked  Mr.   Brandt  what  caused  him  to  think  of 
developing  the  Student  Co-Op  Program  for  UEB.     Mr.  Brandt  replied 
that  when  he  started  working  with  UEB  four  or  five  years  ago  they 
started  a  summer  program  of  interns  and  realized  then  the  majority 
of  students  were  not  a  very  diverse  group.     He  stated  that  he  saw 
the  need  to  develop  a  Minority  Student  Co-Op  Program  that  would  help 
improve  the  diversity  of  the  Civil  Service  list  and  would  be  very 
advantageous  for  the  students  and  the  City.     Commissioner  Flynn 
commended  Mr.   Brandt's  indepth  thought  about  an  issue  that  needed  to 
be  addressed  and  for  his  commitment  to  recruiting  minority  engineers. 

Balboa  Reservoir 

Mr.   Thomas  J.   Elzey,  General  Manager,   Public  Utilities  Commission, 
reported  to  the  Commission  that  the  Community  College  Governing 
Board  decided  on  May  24,   1990  to  site  the  library  on  the  current 
campus  as  opposed  to  the  Balboa  Reservoir  area.     Mr.  Elzey  stated 
that  a  study  was  done  for  the  Water  Department  which  recommended 
that  the  north  basin  of  the  Balboa  Reservoir  be  maintained  and 
developed  for  storage  capacity  and  that  the  south  basin  of  the 
Balboa  Reservoir  be  declared  surplus. 

President  Rodis  asked  about  the  status  of  acquiring  a  Public 
Utilities  Commission  office  building.     He  suggested  that  staff 
explore  the  south  basin  of  the  Balboa  Reservoir  as  a  site  for  the 
PUC  offices. 

******************** 

Resolution  No.  90-0241  —  Modifying  Public  Utilities  Commission 
Resolution  No.  84-0184  to  return  to  the  jurisdiction  of  the  Water 
Department  the  property  known  as  the  Phelan  Loop  site  that  lies 
south  of  the  south  basin  of  the  Balboa  Reservoir  extending  from  the 
berm  of  Balboa  Reservoir  to  Ocean  Avenue  and  from  Phelan  Avenue  to 
the  proposed  Lee  Avenue  extension. 

Resolution  No.   90-0242  --  Granting  to  the  Housing  Conservation 
Development  Corporation  an  Option  to  Lease  approximately  two  acres 
of  Water  Department  property  known  as  the  Phelan  Loop  site  for  a 
term  of  75  years. 

Ms.  Deborah  Rohrer,  Manager,   Bureau  of  Claims  &  Contracts,  explained 
that  when  the  south  basin  of  the  Balboa  Reservoir  was  declared 
surplus  that  the  Phelan  Loop  site  was   included  in  that  surplus.  Ms. 
Rohrer  stated  that  the  Housing  Conservation  Development  Corporation 
wants  an  option  to  lease  the  Phelan  Loop  site  for  the  purpose  of 
constructing  affordable  senior  citizen  housing.     The  Water  Department 
needs  to  gain  site  control  before  an  option  to  lease  can  be  given  to 
the  Housing  Conservation  Development  Corporation. 


90-125 


Mr.   Michael  Reed,   Housing  Conservation  Development  Corporation, 
explained  his  organization  and  the  project  of  building  affordable 
housing  on  the  Phelan  Loop  site.     Mr.  Reed  indicated  that  they  have 
designed  into  the  process  the  community  college  bookstore  on  the 
ground  floor.     Mr.  Bob  Herman,  Architect,  presented  a  model  of  the 
project  and  gave  an  overview  of  the  146  apartments  for  senior 
citizens  that  would  be  affordable.     Mr.  Tom  Jones,  Mayor's  Office  of 
Housing,  expressed  to  the  Commission  that  the  Mayor's  Office  is 
committed  to  this  project  of  affordable  housing,     Mr.  Jones  stated 
that  the  Mayor's  Office  is  contributing  $1.5  million  to  this  project 
and  that  State  funding  will  also  be  available.     He  mentioned  that 
this  housing  development  would  enhance  the  Muni  turnaround  area, 
give  drivers  a  comfort  station,  and  provide  seniors  with  affordable 
housing  which  is  accessible  to  transportation.     Mr.  Jones  also 
stated  that  it  would  provide  the  Water  Department  with  a  guaranteed 
revenue  stream. 


President  Rodis  invited  public  comments, 

Mr.  Robert  Varni,  Vice  President,  San  Francisco  Community  College 
Governing  Board,  spoke  as  an  individual  and  asked  the  Commission  for 
180-day  delay  on  leasing  the  Phelan  Loop  site. 

Mr.  Michael  Hubert,   President,  American  Federation  of  Teachers  - 
Local  2121 ,  opposed  any  housing  on  the  south  basin  of  the  Balboa 
Reservoir  because  it  would  preclude  any  expansion  of  San  Francisco 
Community  College, 

Ms.  Ellen  Wall,  representing  Sunnyside  National  Association,  spoke 
against  any  housing  development  built  on  the  Phelan  Loop  site. 

Ms,  Margaret  Bernstein,  representing  the  neighborhood,  stated  how 
ineffective  this  plan  would  be  and  she  felt  that  senior  citizens 
would  rather   live  in  a  different  setting. 

Ms.  Donnetes  E.  Lane,  representing  the  neighborhood,  spoke  in 
support  of  this  housing  development  and  stated  that  the  City  is 
facing  a  serious  housing  crisis. 

Mr.   Joseph  Marshall,  Member  of  the  Board  of  Directors  of  the  Housing 
Conservation  Development  Corporation,  commented  on  the  need  for 
affordable  housing  for  senior  citizens  on  this  site.     Mr.  Marshall 
stated  that  housing  on  this  site  would  be  conducive  for  senior 
citizens  because  it  is  close  to  transportation,  shopping,  and  City 
College  where  they  can  take  certain  courses  to  further  their 
education . 

Mr.   David  Pilpel,  expressed  his  concern  on  how  this  project  is  being 
rushed  before  the  Commission. 

Ms.   Deborah  Rohrer  stated  that  she  was  involved  in  the  Balboa 
Reservoir  negotiations  for  the  housing  development  and  also  worked 
with  City  College  on  the  master  plan  process.     Ms.  Rohrer  indicated 
that  the  City  College  master  plan  never  contemplated  any  development 
on  this  site.     She  explained  that  the  -  Development  Corporation  is 
only  asking  for  an  option  to  lease.     She  stated  that  this  plan  cannot 
go  forward  until  all  necessary  approvals,   including  an  Environmental 
Impact  Report,  are  completed. 

Commissioner  Flynn  made  reference  to  the  resolution  regarding  the 
75-year  lease  at  an  annual  base  rent  no t-to-exceed  $150,000.  He 
asked  what  the  minimum  rent  would  be  on  the  Phelan  Loop  site.  Ms. 
Rohrer  stated  that  the  Real  Estate  Department  will  estimate  the 
value  of  the  property  and  that  PUC  will  receive  fair  market  value 
for  the  property. 


90-126 


On  motion  of  Commissioner  Chin,  seconded  by  Commissioner  Flynn, 
Resolution  No.  90-0241  and  Resolution  No.  90-0242  were  adopted. 


******************** 


Item  No.  14        Authorizing  the  extension  of  the  contract  with 
Jackson  Research  Projects  for  two  years  to  an  estimated  completion 
date  of  October  1,  1992,  and  allocating  an  additional  $150,000  to 
cover  the  work  to  be  performed  during  Fiscal  Year  1990/91, 

Commissioner  Flynn  asked  for  a  report  on  how  much  money  is  left  in 
this  contract  and  also  for  an  itemized  statement  of  the  consultant's 
billings . 

The  item  was  continued  to  the  July  24  meeting. 


Item  NO.   17  --  Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  amendment  to  the  personal  services  contract  with 
George  Pattee  for   the  rehabilitation  of  Market  Street  Railway 
streetcar  #798,   and  extending  the  duration  of  the  contract  through 
December  31,  1990  and  increase  the  maximum  expenditure  to  $65,000. 

Commissioner  Flynn  asked  that  this  item  be  continued  for  more 
detailed  billing  information  on  the  current  contract. 

The  item  was  continued  to  the  July  24  meeting. 


Public  Comments 

Mr.   David  Pilpel  commented  on  extending  the  28  Line  to  the  San 
Francisco  International  Airport  and  how  it  would  improve  efficiency 
both  for   the  Municipal  Railway,   samTrans  and  the  public.     Mr.  Pilpel 
stated  that  he  reviewed  the  job  qualifications  of  the  Municipal 
Railway  General  Manager  and  requested  that  consideration  be  given  to 
candidates  with  experience  at  smaller  properties  as  long  as  they 
demonstrate  the  ability  and  knowledge  required  to  undertake  the  job 
of  General  Manager. 


******************** 


******************** 


******************** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


4:04  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


90-127 


PUBLIC  UTILITIES  COMMISSION 

an  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


RESOLVED  ,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,   the  Manager,   Bureau  of  Claims  and  Contracts;   thereof  and  the  City 
Attorney.     This  commission  approved  and  hereby  request  Controller  to  allot  funds 
and  to  draw  warrant  against  such  funds  as  are  or  will  be  available  in  payment 
of  claims  against   the  Municipal  Railway. 


CLAIMANT 


ACCIDENT  NO. 

&  SPECIFIED  PRAYER 


SPECIALS  TYPE 


ACCIDENT 
DATE 


PI/PD  SETTLEMENT 


Non  Litigated: 
NONE 
Litigated : 

Stanley  Grant         $  88  C  5010-1 
800.000.00 


$  460,646.04    6-6    7-21-88    PI        $  90,000.00 


Judgement ; 


NONE 


TOTAL  SETTLEMENTS 


$  90,000.00 
C   1  ) 


INDEX 


632091 


SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTiLt  I        L,oivtiviiooiiv_> w 

Cmf  AND  COUNTY  OF  SAN  FRANCISCO 


SO- 0235 

RESOLUTION  Na  


RESOLVED,   That  this  Commission  on  the  recommendation  of  tlie 
General   Manager  of  Public  Utilities,   Department  Managers  and 
the  City  Attorney,   hereby  approves  collection  of  charges  for 
damages  against  San  Francisco  Municipal  Railway  from  miscella- 
neous debtors  in  the  amount  of  $4,325.41   and  write-off  compro- 
mise reductions  for  comparative  negligence  in  the  amount  of 
$268.91    for  the  month  of  May  1990. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


JULY     10  19.90 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  cour^  of  san  francisco 
RESOLUTION  No.  


WHEREAS,  Under  Hetch  Hetchy  Water  and  Power  Contract  No.  819, 
the  existing  rotating  exciters  of  the  two  (2)  Moccasin  Powerhouse 
Generators  shall  be  permanently  replaced  with  solid-state  static 
excitation  systems;  and 

WHEREAS,  The  current  appropriation  of  $350,000  is  not 
sufficient  to  cover  the  estimated  project  cost  at  completion, 
which  is  $756,000;  and 

WHEREAS,  The  General  Manager  of  Hetch  Hetchy  recommends  the 
transfer  of  $406,000  from  Hetch  Hetchy  Roads  "  Maintenance, 
(Account  No.  696716)  to  Moccasin  Powerhouse  Static  Excitation 
Retrofit,   (Account  No.  721209);  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California 
Environmental  Act  and  State  Guidelines  under  Class  1(b),  now 
therefore;  be  it 

RESOLVED,  That  this  Commission  approves  the  transfer  of 
$406,000  from  Hetch  Hetchy  Roads  -  Maintenance,  (Account  No. 
696716)  to  Moccasin  Powerhouse  Static  Excitation  Retrofit, 
(Account  No.  721209);  and 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call 
for  Hetch  Hetchy  Water  and  Power  Contract  No.  819,  Moccasin 
Powerhouse  Static  Excitation  System  Retrofit. 


/  hereby  certify  that  the  foregoing:  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     10  1990 


at  its  meeting  of. 


Secretary, 


?tary.  Public  Utilities  Commission 


PUBLIC  UTlLiriES  COMMISSION 

CfTV  AND  COUNTY  Of  FF1ANC1SCO 


RESOLUTION  No.  


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  HH-821,  the  cracks, 
spalls,  pockets  and  other  damaged  concrete  inside  the  two  (2) 
sluice  gate  wells  at  Early  Intake  Dam  will  be  repaired  at  Early 
Intake,  in  Tuolximne  County;  now,  therefore,  be  it 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 
31,  Section  31.22(a)  of  the  San  Francisco  Administrative  Code, 
this  project  is  hereby  determined  to  be  categorically  exempt  from 
the  California  Environmental  Quality  Act  under  Class  1(d)  as  set 
forth  in  the  permanent  list  of  categorical  exemptions  adopted  by 
the  City  Planning  Commission  on  August  28,  1980,  and  April  16, 
1981;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call 
for  Hetch  Hetchy  Contract  No.  HH-821,  Early  Intake  Dam  Sluice 
Gate  Well  Repairs . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'JULY     10  1990 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commissmn 


PUBLIC  UTILfTIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  ^ 


WHEREAS,  The  Public  Utilities  Commission  awarded  San  Francisco 
Water  Department  Contract  No.  WD-2046R,  Painting  La  Grande  Standpipe  and 
Forest  Hill  Tanks  to  Eligom  International  Construction,  222  Montana  Street, 
San  Francisco,  California  94112;  and 

WHEREAS,  Eligom  International  Construction,  by  letter  dated  June 
25,  1990,  has  requested  substitution  of  subcontractors  Urban  Brothers 
Painting  and  Martinez  Painting  for  Classic  Shades  Painting  Co.,  Inc.,  to 
perform  painting  work  in  the  contract;  and 

WHEREAS,  Classic  Shades  Painting  Co.,  Inc.  has  requested  to  be 
released  as  a  subcontractor  due  to  their  inability  to  perform  the  work  as 
specified;  and 

WHEREAS,  Utilities  Engineering  Bureau  staff  has  established  that 
Urban  Brothers  Painting  and  Martinez  Painting  are  qualified  painting 
contractors  who  can  perform  the  work  within  schedule  and  at  no  additional 
cost  and  that  such  substitution  of  subcontractor  is  in  the  best  interest  of 
the  City;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  and  approves  the 
substitution  of  subcontractors  Urban  Brothers  Painting  and  Martinez 
Painting  for  Classic  Shades  Painting  Co.,  Inc.,  to  perform  the  painting 
work  under  San  Francisco  Water  Department  Contract  No.  WD-2046R,  Painting 
La  Grande  Standpipe  and  Forest  Hill  Tanks. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   JULY  10  19.90 


Secretary.  Public  Utilities  Commission 


REC:fmd 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  Of  SAN  FRANCISCO 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2063.  Repaying  of  Street  and  Sidewalk  Openings 
for  the  San  Francisco  Water  Department  for  Fiscal  Year  ending  June  30, 
1991,  in  the  amount  of  $1,279,859,  to  Stacy  and  Witbeck,  Inc.,  Nationwide 
Construction  Company,  Inc.  and  West  Bay  Equipment  Company,  AJV,  P.  0.  Box 
11642,  San  Francisco,  California  94101  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  J  0  1990  ^  /\   ^  / 1  '/  


Secretary,  Public  Utilities  Commission 


BCAlfmd 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANOSCO 


RESOLUTION  No.  


WHEREAS    The  Bureau  of  Management  Information  systems  has  a 

the  Materials  and  Supplies  account     (Obaect  Code  liUj, 

WHFREAS     the  Bureau  of  Management  Information  Systems  has  a 

IT 

Tipc^orvRD    That  this  Commission  authorizes  the  transfer  of 
$53,00f from'BM^S-   1989/90  Miscellaneous  Salaries  to  Data  Processing 
Equipment  Maintenance  and  Materials  and  Supplies. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  US  meetin,  of  UiO  10J990_^ 


Secretary, 


ic  Utilities  Comnnssion 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


9C-0241 

RESOLUTION  No.  


WHEREAS,  the  Public  Utilities  Cominission  in  Resolution  No.  84-0184 
declared  surplus  approximately  two  acres  of  property  owned  by  the 
Water  Department  that  lies  south  of  the  south  basin  of  the  Balboa 
Reservoir  known  as  the  Phelan  Loop  site  as  shown  on  Exhibit  A  hereto; 
and 

WHEREAS,  that  property  has  never  been  sold  or  transferred  from  the 
jurisdiction  of  the  Water  Department;  and 

WHEREAS,  portions  of  that  property  are  still  used  for  pipeline  right 
of  way  and  Municipal  Railway  facilities;  and 

WHEREAS,  the  Water  Department  wishes  to  retain  jurisdiction  over  that 
property  and  to  lease  it  on  a  long-term  basis  for  affordable  housing; 
now  therefore  be  it 

RESOLVED ,   that  approximately  two  acres  of  property  shown  on  Exhibit  A 
hereto  and  known  as  the  Phelan  Loop  site  south  of  the  south  basin  of 
the  Balboa  Reservoir  and  bounded  by  the  reservoir  berm,  Phelan  Avenue, 
Ocean  Avenue  and  the  proposed  Lee  Avenue  extension  is  no  longer 
considered  surplus  to  the  needs  of  the  Water  Department  and  is  hereby 
returned  to  the  jurisdiction  of  the  Water  Department  and  that  this 
resolution  modifies  Resolution  84-0184  solely  in  regard  to  those 
approximately  two  acres. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  'JULY  1  0  1990 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUUVf  OF  SAN  FRANCISCO 

90-0242 

RESOLUTION  No  


WHEREAS,   by  Resolution  90-0023  the  Public  Utilities  Commission 
approved  in  concept  the  development  of  approximately  two  acres  of 
property  known  as  the  Phelan  Loop  site  for  a  mixed 
commercial/affordable  housing  project  proposed  by  the  Housing 
Conservation  Development  Corporation;  and 

WHEREAS,   the  Mayor's  Office  of  Housing  has  now  designated  funds  for 
the  development  of  said  project;  and 

WHEREAS,   the  Housing  Conservation  Development  Corporation  has 
developed  a  site  plan  and  is  ready  to  apply  for  state  financing  for 
said  project  by  the  deadline  of  July  15,    1990;  and 

WHEREAS,   application  for  state  financing  requires  HCDC  to  demonstrate 
exclusive  site  control  for  a  long-term  period  at  a  cost  that  makes  the 
project  feasible ;  and 

WHEREAS,   the  Mayor's  Office  of  Housing  has  committed  funds  to  bridge 
any  gap  in  negotiations  of  costs  and  expenses  between  the  Public 
Utilities  Commission  and  HCDC;  and 

WHEREAS,   granting  an  Option  to  Lease  will  enable  HCDC  to  proceed  with 
its  application  for  state  financing;  and 

WHEREAS,   the  exercise  of  the  Option  to  Lease  will  require  HCDC  to 
obtain  all  requisite  planning,    zoning  and  environmental  approvals  and 
to  negotiate  additional  lease  terms  and  conditions  acceptable  to  the 
Public  Utilities  Commission;   now  therefore  be  it 

RESOLVED,    that  the  Public  Utilities  Commission  hereby  grants  to  the 
Housing  Conservation  Development  Corporation  an  Option  to  Lease 
approximately  two  acres  of  Water  Department  property  known  as  the 
Phelan  Loop  site  for  a  term  of  75  years  at  an  annual  base  rental  not 
to  exceed  $150,000  and  on  other  terms  and  conditions  contained  in  the 
Option  to  Lease  Agreement  on  file  with  the  Water  Department  and 
incorporated  herein  by  reference  and  authorizes  the  General  Manager, 
Water  Department  to  execute  said  Option  to  Lease  Agreement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

, „,  JULY     1 0  1990 

at  Us  meeting  of  _  


Secretary  Public  IJtilitii's  ComrWtssic 


PUBLIC  UTILITIES  COMMISSION 

art  AND  COUNTY  OF  SAN  FRANCISCO 

90-0243 

RESOLUTION  No.  


WHEREAS,  pursuant  to  Public  Utilities  Resolution  No. 
85-0202  adopted  May  14,   1985,  Nelo,   a  California  general 
partnership.  Lessee,   leased  from  the  City  and  County  of  San 
Francisco  for  forty  (40)  years,   a  portion  of  pipeline  right  of  way 
under  the  jurisdiction  of  the  San  Francisco  Water  Department  in 
Santa  Clara  County,  California,   for  purposes  of  construction  and 
maintenance  of  parking  areas,   landscaping,   access  and  egress  and 
all  associated  structures  and  improvements  approved  by  City;  and 

WHEREAS,  Lessee  desires  to  assign  the  remainder  period 
of  said  Lease  to  KLA  Instruments  Corporation,  who  has  agreed  to 
accept  the  assignment  upon  written  consent  of  Commission  in 
accordance  with  Section  18  of  said  Lease;  now  therefore  be  it 

RESOLVED,   That  this  Commission  consents  to  the 
assignment  of  said  lease  from  Nelo,   a  California  general 
partnership,   as  Assignor,   to  KLA  Instruments  Corporation, 
Assignee,   for  the  remainder  term  of  said  lease,   subject  but  not 
limited,   to  the  requirements  that  the  Assignee  assume  all  of  the 
covenants,   conditions,   duties  and  obligation  contained  in  Lease, 
and  that  it  comply  with  the  surety  bond  and  insurance  requirements 
set  forth  in  said  Lease,   and  be  it  further 

RESOLVED,  That  this  Commission  in  consenting  to  this 
assignment,   has  required  that  Nelo,   a  California  General 
Partnership,   the  lessee/assignor  shall  remain  liable  under  the 
terms  of  said  Lease  for  and  during  the  entire  term  thereof. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  '      'JULY  1  0  1990 


Secretary,  Public  Utilities  Commission 


PUbLIC  U  I  IL(  HES  COIVlMliiSlON 

CfTY  AND  COUNTV  OF  SAN  FHANCISCO 


90-0244 

RESOLUTION  No  

WHEREAS,    Pursuant   to  Public  Utilities  Resolution  No. 
01-0359  adopted  Septeidbei    10,    1901  and  dated  September  16, 
1901,   Century  72  and  Johnson  Associates,   a  joint  venture, 
Lessee,    leased  from  the  City  and  County  of  San  Francisco  for 
ten   (10)  years,    a  portion  of  Water  Department's   lands  located 
in  Santa  Clara  County,   California,    for  purposes  of  parking  and 
landscaping;  and 

WHEREAS,   Lessee  desires   to  assign  tlie  remainder  period 
of  said  Lease  to  San  Antonio  Center  Associates,    a  limited 
partnership,   who  has  agreed  to  accept  the  Assignment  upon 
written  consent  of  Commission  in  accordance  with  Section  18  of 
said  Lease;   now  therefore,   be  it 

RESOLVED,   That  this  Commission  consents  to  the 
Assignment  of   said  Lease   from  Century  72   and  Johnson 
Associates,    a  joint  venture,    as  Assignor,    to  San  Antonio  Center 
Associates,    a   limited  partnership.   Assignee,    for  the  remainder 
term  of  said  Lease,   subject,   but  not   limited,    to  the 
requirements  that  the  Assignee  assume  all  the  covenants, 
conditions, duties  and  obligations  contained  in  Lease  and  that 
it  comply  with  tlie  surety  bond  and  insurance  requirements  set 
forth  in  said  Lease;   and  be  it 

FURTHER  RESOLVED,   That   this  Commission  in  consenting 
to  this  Assignment,   has  required  that  Century  72  and  Johnson 
Associates,    a  joint  venture,   the  Lessee/Assignor  shall  remain 
liable  under  the  terms  of  said  Lease  for  and  during  the  entire 
term  thereof. 


/  herebv  certify  that  the  foregoing  resoiution  was  adopted  by  the  Public  Utilities  Commission 

'JULY    1 0  igpo 

at  its  meeting  of  _ — _  


Secretary.  Public  Utilities  Comjfiission 


CrTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  

WHEREAS,   Pursuant  to  Resolution  No.   86-0274  adopted  July  8, 
1986,   this  Conunission  awarded  to  San  Francisco  Unified  School 
District,  Lessee,   a  75-year  ground  lease  on  1.9  acres  of  Water 
Department  land  in  San  Francisco;  and 

WHEREAS,   Pursuant  to  subsequent  Resolution  No.  88-0411 
adopted  November  22,   1988,  Article  Seven,   Section  7.01  of  the 
aforementioned  Lease  was  modified  to  extend  the  date  of  construction 
of  a  small  elementary,  middle  or  high  traditional  academic  school  be 
put  out  to  bid  for  an  additional  three  (3)  years,   from  July  1,  1990 
to  July  1,    1993;  and 

WHEREAS,   Because  of  the  uncertain  lengthy  funding  and 
construction  process  of  the  State  School  Building  Lease-Purchase 
Program,   under  which  Lessee  has  applied  for  State  Building  Fund  to 
construct  said  school.   Lessee  has  requested  further  extension  of  bid 
date  for  the  construction  of  school  for  an  additional  two  (2)  years, 
from  July  1,    1993  to  July  1,    1995;  and 

WHEREAS,  All  other  terms  and  conditions  of  the  original 
lease  are  to  remain  in  full  force  and  effect;  now  therefore,   be  it 

RESOLVED,  That  this  Commission  hereby  approves  and 
authorizes  the  Second  Supplemental  Agreement  in  Modification  of 
Lease  for  the  San  Francisco  Unified  School  District   (copies  of  which 
agreement  is  on  file  with  San  Francisco  Water  Department)  so  as  to 
modify  Article  Seven.   Section  7.01  "Permitted  Use"  provision  of  the 
original  ground  lease  (adopted  July  8,    1986  by  Resolution  No. 
86-0274)  ;   and  be  it 

FURTHER  RESOLVED,  That  pursuant  to  Section  7.402-1  of  the 
Charter,  the  subject  Second  Supplemental  Agreement  in  Modification 
of  Lease  be  submitted  to  the  Board  of  Supervisors  for  confirmation 
by  Ordinance. 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  UUm 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm-  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


WHEREAS,  Public  Utilities  Resolution  No.  86-0147  approved  a  contract  with 
a  paratranslt  broker  to  manage  a  program  of  door-to-door  van  and  taxi 
services  for  qualified  disabled  San  Franciscans;  and 

WHEREAS,  Municipal  Railway  staff  have  identifed  a  need  for  expansion  of 
the  paratranslt  program  to  meet  the  documented  needs  of  3,939  certified 
paratranslt  clients  currently  on  waiting  lists  and  unable  to  receive 
services;  and 

WHEREAS,  The  passage  of  Proposition  B  in  November  1989  established  a 
source  of  revenue  for  transportation  improvements  through  the  Imposition 
of  a  one-half  cent  sales  tax  increment,  and  8t  of  these  revenues  are 
reserved  for  the  expansion  of  paratranslt  services;  and 

WHEREAS,  The  Transportation  Authority  approved  the  PUC  application  for 
$100,000  to  expand  paratranslt  services  through  June  30.  1990;  now 
therefore,  be  It 

RESOLVED.  That  this  Commission  authorizes  the  General  Manager  of  the 
Public  Utilities  Commission  to  apply  to  the  San  Francisco  County 
Transportation  Authority  for  $1,665,000  in  sales  tax  revenues  to  be  used 
for  paratranslt  expansion  through  June  30.  1991. 


0131m 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   Y  1 0  1990 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  coupm'  of  san  francisco 


90-0247 

RESOLUTION  No.  


WHEREAS,  The  Municipal  Railway  is  contracted  with  New  Flyer  Industries 
Limited  (N.F.I.L.)  to  supply  106  (one  hundred  and  six)  Standard  Diesel  Coaches, 
including  contract  changes,  retrofits,  and  spare  parts,  for  the  total  cost  of 
$16,656, 725. 75,  as  authorized  by  PUC  Resolution  No.   87-0468;  88-0424;  and  89  0217; 
and 

WHEREAS,  The  Municipal  Railway  wishes  to  have  N.F.I.L.   provide  100  Motorola 
Radios  and  40  Location  Processing  Units  under  a  modification  to  the  ongoing 
contract  in  the  amount  of  $617,232;  and 


WHEREAS.  This  amount  is  funded  by  UMTA  Section  9  grants  and  does  not  exceed 
the  PUC  Finance  approved  budget;  now  therefore,  bo  it 

RESOLVED,  That  the  Municipal  Railway  is  authorized  to  modify  the  New  Flyer 
Industries  Limited  contract  to  provide  100  Motorola  Radios  and  40  Location 
Processing  Units  for  an  additional  $617,232,  with  the  total  contracted  amount  not 
to  exceed  $17,273,957.75. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JULY  1  n  1990, 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCIBCO 

90-0218 

RESOLUTION  No  


WH£R£A£,  Public  Utilities  Comznisalon  Resolution  No.  86-0147 
authorized  the  General  Manager  to  execute  an  agreement  with 
the  U.S.  Human  Resources  Corporation,  in  the  amount  not  to 
exceed  $18,723,818,  to  perform  Paratransit  Brother  services, 
including  the  subcontracting  of  door-to-door  van  and  taxi 
services  for  disabled  persons,  for  the  period  of  July  1,  1986, 
through  June  30,  1991;  and 

WHSREAS,  The  Public  Utilities  Commission  has  Identified 
additional  funding  to  meet  documented  unmet  needs  of  qualified 
persons  with  disabilities  for  door-to-door  van  and  taxi 
services;  and 

WHEREAS,  This  additional  funding  exceeds  the  total  sum  up 
to  which  said  services  may  be  provided  under  said  agreement; 
and 

WHEREAS,  The  U.S.  Human  Resources  Corporation  is  a  certified 
minority  business  enterprise;  now,  therefore,  be  it 

RESOLVED,  that  this  Coraralsslon  authorizes  the  General  Manager 
of  Public  Utilities  to  execute  Amendment  No.  3  of  Its  contract 
with  the  U.S.  Human  Reaoxirces  Corporation  to  perform  services 
for  an  amount  not  to  exceed  $21,755,677  during  the  period  of 
the  agreement,  and  to  increase  the  annual  advance  from 
$130,000  to  $205,000  in  an  amount  proportional  to  the  increase 
in  funds  for  the  provision  of  the  additional  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  iu  meeting  ot  'J^-Y        1  0  19TO 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTIUTIES  COMMISSION 

cny  AND  couNrv  of  san  francisco 

90-0249 

RESOLUTION  No.  


WHERFA5,  The  Utilities  Engineering  Bureau  (UEB)  is  responsible  for 
the  design  and  construction  of  several  Municipal  Railway  rail  projects; 
and 

WHEREAS,  There  is  a  need  to  expedite  completion  of  several  critical 
rail  projects  in  order  to  meet  the  Municipal  Railway's  short  and  long 
range  rail  service  goals;  and 

WHEREAS,  The  services  of  an  experienced  consultant  team,  retained 
for  the  purpose  of  providing  rail  engineering  support  when  required,  is 
needed  to  augment  UEB  staff  in  order  to  meet  the  critical  completion 
schedules  for  numerous  rail  capital  projects;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager, 
Utilities  Engineering  Bureau,  to  request  proposals,  interview,  select 
and  recommend  to  this  Commission  a  qualified  engineering  consultant  team 
to  provide  required  rail  project  engineering  design  services  for  a 
period  of  twenty-four  (24)  months  at  a  cost  not  to  exceed  $1,000,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utiiities  Commission 

'JULY     1 0  1990 


at  its  meeting  of. 


Secretary.  Public  Utilities  Com  mis  sic 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


90-0250 

RESOLUTION  No.    


WHEREAS,  The  City  and  County  of  San  Francisco,  by  its  Public  Utilities 
Commission,  executed  a  Supplemental  Joint  Pole  Agreement  dated  April  1, 
1961,  to  provide  for  membership  of  the  City  in  the  Northern  California 
Joint  Pole  Association;  and 

WHEREAS,  The  Manager  of  the  Util ities  Engineering  Bureau  of  this 
Commission  has  recommended  the  appointment  of  new  representatives  to  said 
Northern  California  Joint  Pole  Association,  because  of  changes  in 
assignment  of  employees  currently  assigned  in  these  capacities;  now 
therefore,  be  it 

RESOLVED,  That  effective  July  1,  1990,  Mr.  Alex  Kwan,  Civil  Engineer  of 
the  Utilities  Engineering  Bureau,  is  hereby  appointed  by  this  Commission 
as  Joint  Pole  Representative  and  is  authorized  to  sign  and  execute  for 
and  on  behalf  of  this  Commission  and  the  City  and  County  of  San  Francisco 
all  routine  documents  relating  to  the  acquisition  or  abandonment  of 
interest  by  the  City  and  County  of  San  Francisco  in  the  operations  of  the 
Northern  California  Joint  Pole  Agreement  and  to  approve  or  disapprove 
changes  or  credits  incident  to  the  operation  of  said  Northern  California 
Joint  Pole  Agreement;  and  be  it  further 

RESOLVED,  that  Mr.  Ping  Lee  is  hereby  appointed  by  this  Commission  to  be 
the  Alternate  Joint  Pole  Representative;  and  be  it  further 

RESOLVED,  That  Resolution  No.  72-0144  of  this  Commission,  dated  May  9, 
1972  is  hereby  rescinded  by  this  resolution. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
'JULY      1  0  1990 


at  its  meeting  of. 


~Secretary.  Public  Utilities  Coihmission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUrnV  OF  SAN  FBANCISCO 

9C-0251 

RESOLUTION  No.  


WHEREAS,  Bids  for  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-813, 
Assembly  and  Pre-Energization  Test  of  Moccasin  Spare  Transformer,  were 
received  and  opened  publicly  on  June  5,  1990;  and 

WHEREAS,  The  low  bid  received  in  the  amount  of  $42,000.00  from 
Silveira  Electric,  Inc.  must  be  rejected  because  the  firm  does  not  meet 
the  minimum  qualifications  as  set  forth  in  the  bid  documents;  and 

WHEREAS,  The  other  bid  from  Tri-Technic,  Inc.  in  the  amount  of 
$81,100  exceeds  the  Engineer's  Estimate  by  more  that  60%;  and 

WHEREAS,  It  is  the  recommendation  of  UEB  staff  that  the  contract  be 
readvertised  and  more  aggressively  marketed  with  the  intention  of 
securing  more  competitive  bids  from  firms  which  meet  the  minimum 
qualifications;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  on  Hetch 
Hetchy  Water  and  Power  Contract  No.  HH-813,  Assembly  and 
Pre-Energization  Test  of  Moccasin  Spare  Transformer,  and  authorizes 
readvertisement  of  the  work  as  Contract  No.  HH-813R 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  ^f  JULY  1  0  1.9.90 


Secretary,  Public  Utilities  Commis 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

9C-0252 

RESOLUTION  No.   


WHEREAS,  Bids  for  Hetch  Hetchy  Water  and  Power  Contract  No. 
818,  Early  Intake  Sand  Storage,  were  received  and  opened  publicly 
on  June  7.2,   1990;  and 

WHEREAS,  The  sold  bid  received  in  the  amount  of  $147,018.00 
from  Byron  McClauskey  Construction,  Inc.  was  approximately  double 
the  Engineer's  Estimate;  and 

WHEREAS,  It  is  the  recommendation  of  UEB  staff  that  the 
contract  be  readvertised  and  more  aggressively  marketed  with  the 
intention  of  securing  more  competitive  bids;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  sole  bid  on 
Hetch  Hetchy  Water  and  Power  Contract  No,  HH-818,  Early  Intake 
Sand  Storage,  and  authorizes  readvertisement  of  the  work  as 
Contract  No.  HH-818R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


ROOEL  E,  ROOlS 
PRESrOENT 

SHEflRI  CHIESA 
VICE  PRESIDENT 

H.  WELTON  FLYNN 

ARTHUR  V.  TOUPIN 

GORDON  CHIN 


ART  AGNOS.  UATOPI 
THOMAS  J.  ELZEY,  general  manager 


UTILITIES  ENOINEERINO  BUREAU 
DONALD  F,  KEEHEH.  MANAGER 


MUNICIPAL  RAILWAY 

WATER  DEPARTMENT 

HETCH  HETCHY 
WATER  AND  POWER 


July  11,  1990 


MEMORANDUM 


TO: 


FROM: 


SUBJECT: 


Members,  Public  Utilities  Commission 
Commissioner  Rodel  E.  Rodis,  President 
Commissioner  Sherri  Chiesa,  Vice  President 
Commissioner  H.  Welton  Flynn 
Commissioner  Arthur  V.  Toupin 
Commissioner  Gordon  Chin 
Thomas  J.  Elzey,  General  Manager 

Donald  F.  Keener,  Manager 
Utilities  Engineering  Bureau 

AUTHORIZATION  OF  CONTRACT  MODIFICATIONS 


By  PUC  Resolution  No.  88-0115  dated  April  12,  1988,  the  Commission  delegated 
to  the  Manager,  Utilities  Engineering  Bureau,  the  authority  to  execute 
construction  contract  modifications  in  amounts  up  to  $50,000.00  or  10%  of  the 
original  contract  amount. 

Summarized  below  are  all  contract  modifications  executed  during  the  period 
January  1,  1990  through  June  30,  1990: 

WD-2000    -    San  Andreas  Vlater  Treatment  Plant  Expansion 

A.    Contract  Modification  No.  6,  a  debit  of  $47,959.00 

Provided  for  the  following  work: 

1.  Furnish  and  install  1-1/2"  zip  strips  in  the  topping 
slabs  at  Sedimentation  Basin  No.  1  &  2; 

2.  Provide  two  Sodium  Hypochlorite  Tank  Trucks  with 
accessories  in  lieu  of  the  larger  single  truck  originally 
specified; 

3.  Revise  miUwork  and  kitchen  equipment; 

4.  Provide  concrete  coating  at  South  Flocculation  Basin  #2 
walls  and  columns; 

5.  Revise  various  wiring  and  conduit  identifications  for  the 
Filter  Control  Console; 
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6.  Add  a  return  air  register  and  duct  to  the  exhaust  system 
at  handicap  toilet,  Room  503; 

7.  Provide  two  new  mirrors  in  Women's  Washroom,  add  steel 
column  and  revise  column  finish  details  at  Filter  Control 
Room  area,  and  replace  cracked  sink  in  Men's  Washroom; 

8.  Provide  two  non-fire  rated  ceiling  access  doors  at  the 
new  Chemical  Building; 

9.  Accelerate  delivery  of  raw  water  pump  P-6  to  ensure  that 
late  arrival  will  not  affect  capitalization; 

10.  Furr  out  Women's  Washroom  wall  to  accommodate  new  toilet 
vent  and  water  supply  for  water  closet,  WC-2. 

B.    Contract  Modification  No.  7,  a  debit  of  $39,701.00 

Provided  for  the  following  work: 

1.  Provide  temporary  arrangement  to  allow  operation  of  raw 
water  pump  P-6  prior  to  the  availability  of  the  4160  volt 
switchgear  M2; 

2.  Increase  size  of  conduits  for  ISl.  1S2,  2S1  and  2S2  from 
3  inches  to  4  inches.  Furnish  and  install  3#500  MCM,  SK\I 
conductors  and  1#1G  600  volt  conductor  in  conduit  ISl. 

Total  Contract  Modifications  for  WD-2000  =  $243,041.00 
(1.7'*%  0^  Contract) 

WD-2013    -    12-Inch  Ductile  Iron  Main  Installation  in  Mission  Street  between 
Onondaga  Avenue  and  Center  Street 

Contract  Modification  No.  1,  a  debit  of  $30,000.00 

Provided  for  the  following  work: 

Install  344  linear  feet  of  6-inch  water  main  in  Cosmo  Alley 
between  Jones  and  Taylor  Streets.  It  was  determined  during  the 
course  of  work  that  in  order  to  insure  continued  availability  of 
adequate  fire  protection  for  adjacent  structures,  it  was 
necessary  to  replace  the  existing  water  main  in  Cosmo  Alley  which 
was  installed  in  1861  and  was  severely  deteriorated. 

Total  Contract  Modification  for  WD-2013  =  $30,000.00 
(9.8%  of  Contract) 
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HH-799R    -    Fuel  Tank  Replacement  -  Various  Locations 

A.  Contract  Modification  No.  1,  a  debit  of  $10,000.00. 

Increase  Bid  Item  No .  6  "Al lowance  for  Extra  Work"  by 
$10,000.00  for  pavement  work  adjacent  to  the  Moccasin  fuel 
island  and  for  installation  of  a  two-foot  interceptor  drain 
to  allow  subsurface  drainage  to  pass  under  the  fuel  island 
and  approaches. 

B.  Contract  Modification  No.  2,  a  debit  of  $30,000.00. 

Increase  Bid  Item  No.  6  "Allowance  for  Extra  Work"  by 
$30,000.00  provide  for  the  following  work: 

1.  Modify  existing  Warnerville  Yard  fuel  station  to  provide 
key/card  system  with  modem  hookup  and  surge  protection; 

2.  Provi de  modem    hookup    and    surge    protection    at  Cherry 
Valley,  0' Shaughnessy  and  South  Fork  Yard; 

3.  Provide  surge  protection  at  Early  Intake  and  Moccasin. 

Total  Contract  Modifications  for  HH~799R  =  $40,000.00 
(8.4%  of  Contract) 
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Mayo  r 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00   P.M . 
July  24,  1990 

COMMISSIONERS 
Rodel  E.  Rodls,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


Gordon  Chin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 
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Energy  Conservation 


Water  Department 
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Financial  Management 
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Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


90-128 


Call  to  Order:     2 :15  P.M. 


Present:     President  Rodel  E.   Rodis,  Commissioner  Arthur  V.  Toupin, 
Commissioner  Gordon  Chin 

Excused:     Vice  President  Sherri  Chiesa,  Commissioner  H.  Welton  Flynn 


On  motion  of  Toupin,  seconded  by  Chin,   the  Minutes  of  the  regular 
meeting  of  July  10,   1990  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission, 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

90-0253       MR        Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $183,000. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 


On  motion  of  Chin,   seconded  by  Toupin,   the  follow- 
ing resolution  was  adopted: 

90-0254       WD        Approving  Debit  Contract  Modification  No.   8  in  the 

amount  of  $114,436  to  San  Francisco  Water  Department 
Contract  No.  WD-2000,   San  Andreas  Water  Treatment 
Plant  Expansion. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 


On  motion  of  Chin,   seconded  by  Toupin,   the  follow- 
ing resolution  was  adopted: 

9  0-0255       WD        Awarding  San  Francisco  Water  Department  Contract  No . 

WD-2032,   8-Inch  Ductile  Iron  Main  Installation  in 
Sacramento  Street  between  Locust  and  Divisadero 
Streets,    in  the  net  amount  of  $244,925  to  Ranger 
Pipelines,   Inc.,   San  Francisco,  CA. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 


On  motion  of  Chin,   seconded  by  Toupin,   the  follow- 
ing resolution  was  adopted: 

90-0256       WD        Accepting  the  work  performed  under  Water  Department 
Contract  No.   WD-2039,  Repaving  of  Street  and 
Sidewalk  Openings  for  the  San  Francisco  Water 
Department  for  the  Fiscal  Year  ending  June  30,  1990; 
approving  Debit  Contract  Modification  No.   10   in  the 
amount  of  $119,600.75;   and  authorizing  final  payment 
in  the  amount  of  $212,071.70  to  the  Contractor, 
Stacy  and  Witbeck,   Inc.,  Nationwide  Construction 
Co.,   Inc.   and  West  Bay  Equipment,  a  Joint  Venture. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 


90-129 


On  motion  of  Chin,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

Awarding  Hetch  Hetchy  Water  and  Power  Contract  No. 
HH-806,  Seal  Kirkwood  Powerhouse  and  Repair  Tower 
Footing,   in  the  amount  of  $110,675  to  Gelco 
Services ,  Inc  . 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 

On  motion  of  Chin,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Contract  No.  HH-824, 
San  Joaquin  Pipeline  No.   2,  Repair  Mortar  Lining. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 

On  motion  of  Chin,   seconded  by  Toupin,   the  follow- 
ing resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-1019,  Presidio  Yard  -  Hydraulic  Lifts  Replacement. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 

On  motion  of  Chin,   seconded  by  Toupin,   the  follow- 
ing resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-1020,  Cable  Car  System  -  Furnish  and  Install  Oil 
Separator . 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 

On  motion  of  Toupin,  seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities, 
commencing  August  1,   1990,   to  effect  selective 
month-by-month  moratorium  for  livestock  grazing 
leases  on  San  Francisco  Water  Department  land  in 
Alameda  and  Santa  Clara  Counties. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 


90-130 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

90-0262      WD        Consenting  to  an  assignment  of  lease  from  Lino 

Magpantay,  owner  of  El  Camino  Driving  Range,  1095 
Mission  Road,  So.  San  Francisco,  CA,  as  Assignor,  to 
Shiegeo  Sekine  and  Yoichi  Amano,  Assignee,  for  the 
remainder  term  of  lease,  subject  but  not  limited  to 
the  requirements  that  the  Assignee  assume  all  of  the 
covenants ,  conditions ,  duties  and  obligation 
contained  in  Lease,  and  that  it  comply  with  the 
surety  bond  and  insurance  requirements  set  forth, 
and  the  lessee/assignor  shall  remain  liable  under 
the  terms  of  the  Lease  for  and  during  the  entire 
term . 

VOTE:     Ayes  -  Rodis,   Toupin,  Chin 


On  motion  of  Toupin,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

90-0263       WD         Authorizing  the  General  Manager  of  the  Water 

Department  to  enter  into  an  agreement  with  the 
California  Department  of  Forestry  for  fire 
management  programs  on  watershed  lands,  and  the  East 
Bay  Regional  Park  District  and  the  San  Mateo  County 
Sheriff's  Office  for  aerial  surveillance,  and 
approving  an  increased  level  of  fire  protection 
measures  during  the  current  drought  at  a  cost  of 
$164,500. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 


On  motion  of  Toupin,  seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

90-0264       HH         Authorizing  the  extension  of  the  contract  with 
Jackson  Research  Projects  for  two  years  to  an 
estimated  completion  date  of  October  1,  1992,  and 
allocating  an  additional  $150,000  to  cover  the  work 
to  be  performed  during  Fiscal  Year  1990/91. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 


On  motion  of  Chin,  seconded  by  Toupin,   the  follow- 
ing resolution  was  adopted: 

90-0265       HH         Authorizing  the  General  Manager  of  Public  Utilities 
to  extend  the  contract  with  Utah  State  University 
Foundation  in  the  amount  of  $6,500  from  funds 
available  in  Hetch  Hetchy's  Unit  Upgrading  Study. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 


90-131 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

90-0266       HH        Authorizing  the  General  Manager  of  Hetch  Hetchy  to 
cancel  the  existing  facility  charge  agreement  with 
PGandE  and  to  enter  into  another  facility  charge 
agreement  with  PGandE  on  behalf  of  the  Academy. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 

On  motion  of  Toupin,   seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

90-0267      MR        Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  amendment  to  the  personal  services 
contract  with  George  Pattee  for  the  rehabilitation 
of  Market  Street  Railway  streetcar  #798,  and 
extending  the  duration  of  the  contract  through 
December  31,   1990  and  increasing  the  maximum 
expenditure  to  $65,000. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 

On  motion  of  Chin,  seconded  by  Toupin,   the  follow- 
ing resolution  was  adopted: 

90-0268       MR         Authorizing  the  San  Francisco  Municipal  Railway  to 
enter   into  a  contract  with  New  Flyer  Industries 
Limited  for  an  amount,  excluding  sales  tax, 
not-to-exceed  $22,791,418  to  provide  35  Articulated 
Trolley  Coaches,  equipment  and  documentation  as 
defined  by  the  specifications  that  accompany  the 
contractural  agreement. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 

On  motion  of  Toupin,  seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

90-0269       UEB       Rejecting  all  bids  on  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-BIO,   Kirkwood  Powerhouse  Static 
Excitation  project,  and  authorizing  readvertisement 
of  the  work  as  Contract  No.  HH-BIOR. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 

On  motion  of  Toupin,   seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

90-0270       UEB       Approving  the  additional  funding  of  $200,000  and 

requesting  the  Controller  to  transfer  funds  in  the 
amount  of  $200,000  to  repair  the  transmission  main, 
San  Andreas  Pipeline  No.   3,  at  Alida  Way  and 
Ponderosa  Road  in  South  San  Francisco;  and 
authorizing  the  Utilities  Engineering  Bureau  to 
request  proposals  for  Consultant  Services  to  perform 
engineering  design  to  repair  the  damaged  areas  of 
the  pipel ine  , 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 


90-132 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

90-0271      UEB      Approving  the  settlement  agreement  with  Tudor 

Engineering  Company;  authorizing  the  General  Manager 
of  public  Utilities  to  execute  the  settlement 
agreement;  approving  Debit  Contract  Modification  No. 
3  in  the  amount  of  $105,504.52;  and  authorizing 
close-out  of  the  Professional  Services  Contract  with 
Tudor  Engineering  Company  for  engineering  services 
in  connection  with  the  Kirkwood  Powerhouse  Addition 
Project  . 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 


On  motion  of  Toupin,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

90-0272       UEB       Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  execute  Amendment  No.   5  with  Bechtel 
Corporation  for  professional  services  in  conjunction 
with  the  environmental  approval,  design  and 
construction  of  the  MUNI  Metro  Turnaround  Facility 
in  an  amount  not- t o-exceed  $4,387,358. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 


On  motion  of  Chin,  seconded  by  Toupin,  the  follow- 
ing resolution  was  adopted: 

90-0273       FM        Authorizing  the  General  Manager  of  Public  Utilitie 
to  approve  an  agreement  between  Caltrans  and  the 
City  and  County  of  San  Francisco  to  operate 
additional  feeder  bus  service  to  and  from  the 
Southern  Pacific  station  at  4th  and  Townsend, 
effective  July  1 ,   1990 . 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 


On  motion  of  Toupin,  seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  submit  the  list  of  Delinquent  Payments  of  the 
Transit   Impact  Development  Fee   (effective  June  30, 
1990)   to  the  Board  of  Supervisors  for  their 
deliberation  and  action  to  impose  special  assessment 
property  tax  lien  on  710  Sansome  St. 

VOTE:     Ayes  -  Rodis,  Toupin,  Chin 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******************** 


90-133 


Report  of  the  General  Manager 
Graffiti  Removal  Demonst rat  ion 

Mr.  Wayne  Gerstenberger ,  General  Superintendent  -  Administrative 
Services,  Municipal  Railway,  describer^  the  demonstration  of  a  new 
product  for  graffiti  removal.     Mr.  Gerstenberger  stated  that  when 
staff  undertook  testing,  the  product  removed  graffiti  and  also 
removea  the  paint  down  to  the  primer.     He  noted  that  there  was  no 
Material  Safety  Data  Sheet   (MSDS)  to  indicate  what  chemicals  were 
used  in  this  product.     The  department  realized  they  had  some  serious 
problems  with  the  product  and  terminated  the  demonstration.  . 

******************** 

Resolution  No.  90-0263        Authorizing  the  General  Manager  of  the 
Water  Department  to  enter   into  an  agreement  with  the  California 
Department  of  Forestry  for  fire  management  programs  on  watershed 
lands,  and  the  East  Bay  Regional  Park  District  and  the  San  Mateo 
County  Sheriff's  Office  for  aerial  surveillance,  and  approving  an 
increased  level  of  fire  protection  measures  during  the  current 
drought  at  a  cost  of  $164,500. 

Mr     John  P.  Mullane,  General  Manager,  Water  Department,   stated  that 
San  Francisco  is  probably  the  single  largest  land  owner  in  the  three 
counties  of  Alameda,  Santa  Clara,   and  San  Mateo  with  the  Water 
Department  owning  100  square  miles  of  watershed  land       Mr.  Mullane 
indicated  the  potential  for  fires  on  watershed  land  had  increased 
substantially  due  to  the  past  four  dry  years.     According  to  the 
California  Forestry  Department  this  is  the  worst  dry  year  out  of  all 
four  years.     He  explained  that  developing  a  watershed  fire  and 
errosion  prevention  program  would  provide  prevention  of  and  response 
to  potential  forest  fires. 

Commissioner  Chin  asked  if  this  would  be  an  on-going  program.  Mr. 
Mullane  replied  that  it  would  depend  on  the  drought  conditions  from 
year  to  year. 

On  motion  of  Commissioner  Toupin,   seconded  by  Commissioner  Chin, 
Resolution  No.  90-0263  was  adopted. 

******************** 

Re.qoiution  NO.   90-0272  —  Authorizing  the  Manager  of  the  Utilities 
Engineering  Bureau  to  execute  Amendment  No.   5  with  Bechtel 
rorooration  for  professional  services  in  conjunction  with  the 
Environmental  approval,  design  and  construction  of  the  MUNI  Metro 
Turnaround  Facility  in  an  amount  no t-t o-exceed  $4,387,358. 

Mr     Flint  Nelson,  Manager,  Project  Services  Division,  Utilities 
Enqineering  Bureau,   distributed  a  handout  and  gave  a  presentation  on 
?heMuni  Metro  Turnaround  to  the  Commission  explaining  the  context 
and  consent  of  Amendment  No.   5,   the  future  amendments  to  the  Bechtel 
agreement,  and  also  discussed  future  contracts  and  agreements  for 
this  proiect       In  1985  UEB  contracted  with  Bechtel  Corporation  to 
perform  preliminary  engineering  for  the  Embarcadero  Turnback 
proiect       That  contract  has  been  amended  four  "times  since  1985  with 
a  total'cost  of  almost  $3.4  million,   almost  all  of  which  has  been 
expended . 


90-134 


Mr.   Nelson  stated  that  Amendment  No.    5  with  Bechtel  Corporation  must 
be'completed  regardless  of  any  decision  on  the  Embarcadero  Freeway, 
whether  it  is  torn  down  or  not.     Once  a  decision  has  been  made  on 
the  Embarcadero  Freeway  retrofit,   UEB  would  then  proceed  with 
Amendment  No .   6 . 

On  motion  of  Commissioner  Toupin,  seeonded  by  Commissioner  Chin, 
Resolution  No.  90-0272  was  adopted. 


******************** 


Resolution  No.  90-0274        Authorizing  the  General  Manager  of  Public 
Utilities  to  submit  the  list  of  Delinquent  Payments  of  the  Transit 
Impact  Development  Fee  (effective  June  30,  1990)  to  the  Board  of 
Supervisors  for  their  deliberation  and  action  to  impose  special 
assessment  property  tax  lien  on  710  Sansome  St. 

Mr.  Leonard  Tom,  Assistant  Director  of  Enterprise  Accounting, 
reported  that  51  Federal  Street  and  710  Sansome  Street  were 
delinquent  in  payments  of  the  Transit  Impact  Development  Fee. 

Mr     Bill  Barfield,   representing  Pacific  Heights  Development 
corporation,  stated  that  the  fee  imposed  for  51  Federal  Street  is 
higher  than  it  should  be.     He  computed  the  square  footage  of  the 
building  to  be  different  than  the  amount  of  square  footage  that  was 
calculated  by  staff.     Mr.  Barfield  said  that  due  to  prior  occupancy 
of  the  building  there  was  existing  office  space  for  which  credit  was 
not  given.     He  requested  that  he  be  given  an  extension  of  time  to 
resolve  this  matter  with  staff  before  the  matter  is  forwarded  to  the 
Board  of  Supervisors.     An  extension  of  two  weeks  time  was  granted  by 
President  Rodis . 


On  motion  of  Commissioner  Toupin,  seconded  by  Commissioner  Ch 
Resolution  No.  90-0274  was  adopted,  authorizing  submission  of 
Sansome  Street  as  delinquent  in  payment  of  the  Transit  Impact 
Development  Fee. 


Public  Comments 

Mr     David  Pilpel  stated  that  Section  54954.1  of  the  Brown  Act 
reauires  that  mailed  notice  be  given  7  days  in  advance  of  a 
rlqularly  scheduled  meeting.     Mr.   Pilpel  asked  if  the  calendar  could 
be  mailed  7  days  in  advance.     Ms.  Romaine  A.  Boldridge,  Commission 
Secretary,   Public  Utilities  Commission,  stated  that  the  last 
information  she  received  from  the  City  Attorney's  Office  was  that 
public  notice  was  required  to  be  given  72  hours  in  advance.  Mr 
George  Krueger,   General  Counsel,   Public  Utilities  Commission,  stated 
that  he  would  look  into  the  matter. 

Mr     Pilpel  commented  on  the  LRV  maintenance  work  to  install  a  left 
turn  switch  at  Church  and  Duboce  Streets.     He  said  that  he  hoped 
there  would  be  additional  vehicle  maintenance  performed  while  the 
system  was  shut  down. 

******************** 


THEREUPON  THE  MEETING  WAS   ADJOURNED:      3:15  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


90-135 


PUBLIC  UTILITIES  COMMISSION 

CfrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. . 


RESOLVED,   That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,   the  Manager,  Bureau  of  Claims  and  Contracts;   thereof  and  the  City 
Attorney,     This  commission  approved  hereby     request  Controller  to  allot  funds 
and  to  draw  warrant  against  such  funds  as  are  or  will  be  available  in  payment 
of  claims  against  the  Municipal  Railway. 


ACCIDENT  NO. 
CLAIMANT  &  SPECIFIED  PRAYER  SPECIALS 


TYPE 


Non  Litigated: 
Bobby  Reyes 


87  T  122A-1 
100,000.00 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


13,0A7.14  5-3 


PI 


$16,000.00 


Wan  Fung 
Tong 


88  S  0149-1 
50,000.00 


7,761/60     11-6      12-10-88  PI 


20,000.00 


Litigated! 

Lillian  87  C  0149-1 

Schuttenberg     800,000. 00 


53.000.00    5-3        5-16-88      PI  101,000.00 


Rogoberto 
Castellanos 


85  T  1219-1 
ACD 


594.81     5-3        5-03-86  PI 


46,000.00 


Judgement : 
NONE 

TOTAL  SETTLEMENTS 


$  183,000.00 


INDEX 


632091 


SUB  OBJECT 


1450 


*ACD  -  Means  AS  Court  DEtermines 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  ,  JULY     24  1990 

at  its  meeting  of  '  — 


Secretary.  Public  Utilities  Commi0siot 


PUBLIC  UTILITIES  COMMISSION 

crry  and  county  of  san  Francisco 

RESOLUTION  Na  


?iHEREAS,  This  Commission  awarded  San  Francisco  Water 
Department  Contract  No.  WD-2000,  San  Andreas  Water  Treatment 
Plant  Expansion  in  the  amount  of  $13,929,000  to  Swinerton  and 
Walberg  Co. ;  and 

WHEREAS,  Modification  to  the  contract  is  requested  to 
enhance  operations  and  maintenance,  to  address  items  which  are 
unclear  in  Lhe  contract  documents,  and  to  provide  additional 
funds  for  anticipated  force  account  work;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  approves  Debit  Contract 
Modification  No.  8  in  the  amount  of  $114,436  to  San  Francisco 
Water  Department  Contract  No .  WD~2000 ,  San  Andreas  Water 
Treatment  Plant  Expansion. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  J^-Y       ^1  1990 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTtON  Na  


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2032,  8-Inch  Ductile  Iron  Main  Installation  in 
Sacramento  Street  between  Locust  and  Divisadero  Streets,  in  the  net  amount  of 
$244,925.00  to  Ranger  Pipelines,  Inc.,  1296  Armstrong  Avenue,  San  Francisco, 
California  94124,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  JiM  24.  199Q    _ 


Secretary,  Public  Utilities  Commissi 


BCA:fmd 


PUBLIC    UTILITIES  COMMISSION 

Ctrr  AND  COUMTV   OF   BAN  FRANCISCO 


RESOUUTION  NO  


RESOLVED,   that  the  Commission  accepts  the  work  performed 
under  Water  Department  Contract  No.   2039,   Repaving  of  Street 
and  Sidewalk  Openings  for  the  San  Francisco  Water  Department 
for  the  Fiscal  Year  ending  June  30,   1990,   as  satisfactorily 
completed;   approves  Debit  Contract  Modification  No.   10  in  the 
amount  of  $119,600.75  and  authorizes  final  payment  in  the 
amount  of  $212,071.70  to  the  Contractor,   Stacy  and  Witbeck,  Inc, 
Nationwide  Construction  Co.,   Inc.   and  West  Bay  Equipment,  AJV. 


i  hereby  certijy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


-     ,  JULY     24  1990 

al  its  meeting  of  


Secretary,  Public  Utilities  Comrnissifin 


PUBLIC  UTILITIES  COMMISSION 


CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  HH-806,  the  Kirkwood 
Powerhouse  walls  and  transformer  deck  will  be  sealed,  the  spalled  concrete 
repaired,  the  transmission  tower  footing  repaired  and  the  dirt  road  paved 
at  Early  Intake,  in  Tuolumne  County;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
June  26»  1990,  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Water  and 
Power  Contract  No.  HH-806,  Seal  Kirkwood  Powerhouse  and  Repair  Tower 
Footing,  in  the  amount  of  $110,675.00  to  Gelco  Services,  Inc.,  8568  Elder 
Creek  Road,  Sacramento,  California  95828,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUl  Y  2i  ]990  


Secretary,  Public  Utilities  Commission 


JYB:fmd 


PUBLIC  UTILITIES  COMMISSION 

CTTY  ANO  COUNTY  OF  SAN  FKANCISCO 

RESOLUTrON  No.  


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  HH-824,  San  Joaquin 
Pipeline  No.  2,  Repair  Mortar  Lining,  to  replace  approximately 
five  (5)  miles  of  interior  cement  mortar  lining  is  to  be 
performed  in  Stanislaus  County;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 

project     to      be     categorically  exempt     from      the  California 

Environmental  Quality  Act  and  State  Guidelines  under  Class  2, 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call 
for  Hetch  Hetchy  Contract  No.  HH-824,  San  Joaquin  Pipeline  No.  2, 
Repair  Mortar  Lining. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     2i  1990 


at  its  meeting  of. 


■etary,  Public  Utilities  Commission 


Secretary, 


PUBLIC  UTILITIES  COMMISSION 

cnv  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. ,   


WHEREAS,   Under  Municipal  Railway  Contract  No.   MR- 1019  the 
furnishing  and  installation  of  five  lifts  and  the  relocation  of 
an  existing  portable  lift  at  the  Presidio  Trolley  Coach  Shop  is 
to  be  performed;   now,    therefore  be  it 

RESOLVED,   That  this  Commission  approves  the  plans  and 

specifications  as  prepared  and  recommended  by  staff,    and  hereby 

authorizes  Bid  Call  as  follows: 

MUNICIPAL  ElAILWAY  CONTFU^^CT  NO.  MR-1019 
PRESIDIO  YARD   -   HYDRAULIC  LIFTS  REPLACEMENT 

and  be  it  further 

RESOLVED,   That  in  accordance  with  the  Provision  of  Chapter  31, 
Sections  31.17  and  31.22(a)  of  the  San  Francisco  Administrative 
Code,   this  project  qualifies  for  categorical  exemption  from  the 
California  Environmental  Quality  Act  under  the  Provisions  of 
Paragraphs  15301(b)  and  (d). 


/  hereby  certify  that  the  f^^^"S 
at  its  meeting  of  ^  — 


'OS  adopted  by  the  Public  Utilities  Commission 


Secretary, 


ic  Utilities  tomrr^ssn. 


PUBLIC    UTILITIES  COMMISSION 

CITV  ANO  COUMTV  OP"  SAN  FRANCISCO 


RESOLUTION  NO 


yo-Oi:GO 


WHEREAS,   Under  Municipal  Railway  Contract  No.   MR- 1020  the 
furnishing  and  installation  of  an  oil  separator  and  a  positive 
displacement  pump  at  the  Cable  Car  Barn  is  to  be  performed;  now, 
therefore  be  it 

RESOLVED,   That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,   and  hereby 
authorizes  Bid  Call  as  follows; 


and  be  it  further 

RESOLVED,   That  in  accordance  with  the  Provisions  of  Chapter  31, 
Sections  31.17  and  31.22(a)  of  the  San  Francisco  Administrative 
Code,   this  project  qualifies  for  categorical  exemption  from  the 
California  Environmental  Quality  Act  under  the  Provisions  of 
Paragraphs  15301(b)  and  (d). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


Municipal  Railway  Contract  No.  MR-1020 


CABLE  CAR  SYSTEM   -   FURNISH  AND  INSTALL 


OIL  SEPARATOR 


at  its  meeting  of 


JULY     2^  1990 


Secretary,  Public  Utilities  Commismon 


PUBLIC  UTILITIES  COMMISSION 

crrv  ANO  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  

WHEREAS,  This  Commission  currently  leases  approximately 
29,500  acres  of  watershed  land  located  in  Alameda/Santa  Clara 
Counties,  under  the  jurisdiction  of  San  Francisco  Water 
Department,    for   livestock  grazing  purposes,   consisting  of  27 
lease  parcels  with  an  annual  rental  revenue  of  $412,556  to 
City;  and, 

WHEREAS,   Four  consecutive  years  of  drought  have  resulted 
in  restricted  forage  production  and  dwindling  stock  watering 
ponds  for  livestock,   increasing  the  potential  for  erosion 
unless  the  diminishing  ground  cover  is  protected  on  the 
watershed;  and, 

WHEREAS,    reports  solicited  from  Cooperative  Extension, 
University  of  California,  Agronomy  and  Range  Science  Extension 
and  Cooperative  Extension  in  Alameda  County,  University  of 
California,   concur  that  grazing  should  be  minimized  to  protect 
the  watershed  resource;   and,   to  offer  moratorium  or  rental 
reduction  to  Lessees  who  remove  or  decrease  livestock  numbers 
to  conserve  and  protect  the  resource;  and, 

WHEREAS,  In  order  to  protect  our  watershed  resource  and 
also  to  minimize  loss  of  rental  revenue  from  grazing  leases  on 
the  watershed,  the  Commission  desires  to  institute  a  selective 
month  by  month  moratorium  on  all  grazing  leases  and  permits, 
subject  to  certain  conditions  on  file  with  San  Francisco  Water 
Department  and  shall  be  based  on  continuing  careful  monitoring 
of  each  27  lease  parcels;  and, 

WHEREAS,   The  majority  of  grazing  lessees  are  in  agreement 
with  said  month  by  month  moratorium;   now,   therefore,   be  it 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  


RESOLVED,  That  a  month  by  month  moratorium  commencing 
August  1,   1990,   subject  to  certain  conditions  on  file  with  San 
Francisco  Water  Department,  be  applied  to  grazing  lessees  or 
permittees  listed  in  Exhibit  A,   attached  hereto;   and,  be  it 

FURTHER  RESOLVED,   That  no  rent/fee  shall  be  charged  to  any 
lessee/permittee  subject  to  the  moratorium  during  the 
moratorium  period;  and,  be  it 

FURTHER  RESOLVED,   That  the  General  Manager  of  Public 
Utilities,    is  hereby  authorized  to  extend  in  whole  or  in  part 
of  all  27  grazing   leases/permits,   this  month  by  month 
moratorium,   as  necessary  to  protect  the  watershed,   until  such 
time  that  the  drought  condition  is  ended;   and,   be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  Public 
Utilities,    is  hereby  authorized  to  execute  a  one  (1)  year 
extension  to  those  leases  which  may  be  under  a  month  by  month 
moratorium  and  due  to  expire  October  31,    1990,   so  that  the 
moratorium  and  lease  conditions  could  be  properly  administered. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  JULY     24  1990 

at  its  meeting  of  ti  


Secretary,  Public  Utilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 

CfrV  AND  COUHTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


WHEREAS,   Pursuant  to  Public  Utilities  Resolution  No. 
90-0126  adopted  April  10,   1990,  Lino  Magpantay,  owner  of  El 
Camino  Driving  Range,   a  California  business.  Lessee,  leased 
from  the  City  and  County  of  San  Francisco  for  five  <5)  years,  a 
portion  of  Water  Department's  lands  located  in  San  Mateo 
County,  California,   for  purposes  of  golf  driving  range,  parking 
and  purposes  relating  thereto;  and 

WHEREAS,  Lessee  desires  to  assign  the  remainder  period  of 
said  Lease  to  Shigeo  Sekine  and  Yoichi  Amano,  who  has  agreed  to 
accept  the  Assignment  upon  written  consent  of  Commission  in 
accordance  with  Section  17  of  said  Lease;  now  therefore  be  it 

RESOLVED,   That  this  Commission  consents  to  the  Assignment 
of  said  Lease  from  Lino  Magpantay,   owner  of  El  Camino  Driving 
Range,   as  Assignor,   to  Shigeo  Sekine  and  Yoichi  Amano, 
Assignee,    for  the  remainder  term  of  said  Lease,   subject,  but 
not  limited,   to  the  requirements  that  the  Assignee  assume  all 
the  covenants,  conditions  duties  and  obligations  contained  in 
Lease  and  that  it  comply  with  the  surety  bond  and  insurance 
requirements  set  forth  in  said  Lease;  and  be  it 

FURTHER  RESOLVED,  That  this  Commission  in  consenting  to 
this  Assignment,   has  required  that  Lino  Magpantay,  the 
Lessee/Assignor  shall  remain  liable  under  the  terms  of  said 
Lease  for  and  during  the  entire  term  thereof. 


/  herebv  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OULY     24  1990 

at  its  meeting  of  


retary.  Public  Utilities  Commi^ion 


Secretary, 


PUBLIC  UTILITIES  COMMISSION 

COY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na   0^G3 


WHEREAS,  The  fourth  year  of  drought  has  created  a  greatly 
increased  level  of  fire  danger  on  San  Francisco  watershed 
lands  in  San  Mateo,   Santa  Clara  and  Alameda  Counties;  and 

WHEREAS,  A  major  fire  on  the  watershed  would  limit  the 
use  of  local  reservoirs  at  a  critical  time,  destroy  unique 
and  valuable  land  resources  and  the  habitat  of  endangered 
plant  and  animal  species,   reduce  water  production  and  cause 
erosion  of  the  land  and  siltation  of  the  reservoirs;  and 

WHEREAS,  Restoration  of  the  land  and  other  activities 
associated  with  a  major  fire  would  be  very  costly  and  take 
decades  to  accomplish;  and 

WHEREAS ,  Measures  to  improve  survei 1 lance,    reduce  the 
fire  danger  and  provide  improved  fire  fighting  capabilities 
are  necessary  and  prudent  during  the  current  drought  and 
consistent  with  long  term  land  management  plans;  now 
therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General 
Manager  of  the  Water  Department  to  enter  into  agreement  with 
the  California  Department  of  Forestry  for  fire  management 
programs  on  watershed  lands  and  the  East  Bay  Regional  Park 
District  and  the  San  Mateo  County  Sheriff's  Office  for  aerial 
surveillance,   and  be  it 

FURTHER  RESOLVED,  That  this  Commission  approves  an 
increased  level  of  fire  protection  measures  during  the 
current  drought  at  a  cost  of  $164,500  and  requests  the 
Controller  to  transfer  $164,500  from  Project  682-01, 
Appropriation  No.   32-001-387225-682-01  to  Project  607-01, 
Appropriation  No.  32-001-387225-607-01 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MY       24  1990  


Secretary, 


cUtilities  Commjfsioi 


PUBLIC  UTILITIES  COMMISSION 

CrVt  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


WHEREAS.  On  September  12.  1989,  the  City  Attorney's  Office  and  the 
Public  Utilities  Commission  ("Commission")  entered  into  a  contract  with 
Jackson  Research  Projects  entitled  "Agreement  Between  the  City  Attorney's 
Office  and  the  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  and  Jackson  Research  Projects  for  Professional  Services  to 
Conduct  an  Historical  Survey  of  the  Water  and  Power  Supply  Records  of  the 
City  Attorney's  Office.  Hetch  Hetchy  Water  and  Power,  and  the  San 
Francisco  Water  Department",  for  the  purpose  of  providing  professional 
historical  consulting  services  related  to  the  Hetch  Hetchy  Project;  and 

WHEREAS,  The  contract  called  for  historical  consulting  and 
archiving  work  to  be  performed  during  the  first  year  of  a  multi-year 
contract  as  Is  set  forth  in  Exhibit  A  to  said  contract;  and 

WHEREAS,  Later  segments  of  the  contract,  contemplated  the  compiling 
of  a  water  rights  report  for  the  Hetch  Hetchy  Project,  in  addition  to 
continuing  archival  work  begun  in  the  first  year  of  the  contract;  and 

WHEREAS.  It  Is  desired  to  extend  the  contract  for  two  years  to  the 
estimated  completion  date  and,  in  addition,  increase  the  pace  of  the  work 
performed  such  that  the  water  rights  report  will  be  completed  during  the 
next  year;  and 

WHEREAS,  The  additional  costs  to  complete  this  work  and  the  work 
previously  started  will  total  $150,000  in  the  next  year;  and 

WHEREAS,  The  funding  for  this  work  is  available  in  Hetch  Hetchy's 
1990-91  operating  budget  and  Water  Resource  Plan;  now,  therefore,  be  It 

RESOLVED.  That  the  Commission  authorizes  the  extension  of  the 
contract  with  Jackson  Research  Projects  under  the  same  terms  as  the 
existing  contract;  and  be  it 

FURTHER  RESOLVED.  That  the  Commission  hereby  allocates  an 
additional  $150,000  to  cover  the  work  to  be  performed  by  Jackson  Research 
Projects  during  fiscal  year  1990-91  as  set  forth  in  an  amendment  to  the 
contract . 


5755B 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     2  i  1990 

at  its  meeting  of  _  


Secretary.  Public  Utilities  Commmsion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

90-02G5 

RESOLUTION  No.  


WHEREAS,  A  consultant  is  required  to  study  methods  for 
improving  the  flow  of  water  in  Mountain  Tunnel;  and 

WHEREAS,  Dr.  J.  Paul  Tullis,  who  is  employed  by  Utah  State 
University  Foundation,   is  a  world  renowned  expert  in  this 
field  and  is  currently  under  contract  by  Ketch  Hetchy  and 
is  uniquely  qualified  to  perform  this  consulting  work;  and 

WHEREAS,  Funds  for  this  work  are  available  in  the  current 
Hetch  Hetchy  Capital  Improvement  Project  -  Unit  Upgrading 
Study;   now,   therefore,   be  it 

RESOLVED,   That  the  Commission  authorizes  the  PUC  General 
Manager  to  extend  the  contract  with  Utah  State  University 
Foundation  in  the  amount  of  $6,500  from  funds  available  in 
Hetch  Hetchy 's  Unit  Upgrading  Study,  Account  Number  996431. 


H005476 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  2i  TOf)  


Secretary,  Public  Utilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 

CflY  AND  COUN1Y  OF  SAN  FRANCISCO 

RESOLUTION  No.   


WHEREAS,  This  Commission  authorized  the  General  Manager 
of  Hetch  Hetchy  to  enter  into  a  facility  charge  agreeir;enc 
with  the  Pacific  Gas  &  Electric  Company  (PGandE),  on  behalf 
of  the  California  Academy  of  Sciences  (Academy),  to  pay  for 
additional  electrical  transmission  and  distribution 
facilities;  and 

WHEREAS,  The  annual  revenue  derived  by  PGandE  from 
serving  the  Academy  turned  out  to  be  greater  than  uhe 
installation  expenses ;  and 

WHEREAS,  PGandE  has  agreed  to  cancel  the  existing 
agreement  and  to  refund  the  facility  charge  to  the  Acaderiv; 
and 

WHEREAS,  The  projected  annual  revenue  derived  by  PGandE 
from  serving  the  Academy  is  expected  to  exceed  all 
additional  facility  installation  charges;  now,  therefore,  be 
it 

RESOLVED,  That  this  Commission  authorizes  the  General 
Manager  of  Hetch  Hetchy  to  cancel  the  existing  facility 
charge  agreement  with  PGandE;   and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  General 
Manager  of  Hetch  Hetchy  to  enter  into  another  facility 
charge  agreement  with  PGandE  on  behalf  of  the  Academy. 


B000460 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  JULY       24  1990 


Secretary. 


ftary.  Public  Utilities  Commisfion 


"40 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  couMTv  of  san  francisco 

RESOLUTION  Nol  


WHEREAS,    Market  Street  Railway   streetcar  #798   is  being 
rehabi li tated  by  inmates  at  the  Deuel  Vocational   Institute  in 
Tracy.    California  under   the  direction  of  George  Pattee,  a 
contractor  selected  by   the  California  Department  of  Corrections 
to  plan   and  supervise   this   project;  and 

WHEREAS,    the  current  personal   services   contract   with  George 
Pattee   contemplated  only   the   rehabilitation  of  the  body  of 
streetcar  #798   and   accordingly  provides   for   a  duration  through 
June   30.    1990   and   maximum  expenditure  of   S'^O.OOO;  and 

WHEREAS ,  Deuel  Vocational  Institute  staff  have  proposed  the 
scope  of  the  rehabilitation  be  expanded  to  include  running  gear; 
now,    therefore,    be  it 

RESOLVED,    this   Commission  hereby  authorizes   the  General 
Manager  of  Public  Utilities   to  execute  an   amendment   to  the 
personal   services   contract  with  George  Pattee  originally 
authorized  by  PUC  Resolution  89-O259   adopted  August   8,    1989  to 
extend   the  duration  of   the  contract   through  December   31,    1990  and 
increase   the  maximum  expenditure   thereunder   to  $65. 000.  Funding 
for   this   amendment   is   available   in  project  9-296l4. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     24  igqo 


at  its  meeting  of . 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

ciTV  AND  couNnr  OF  San  francisco 


RESOLUTION  No.        5^0 — Q^^G^ 


WHEREAS,  The  Municipal  Railway  has  scheduled  the  procurement  of  35 
Articulated  Trolley  Coaches  to  arrive  in  1992  as  part  of  the  current  Capital 
improvement  Plan;  and 

WHEREAS,  The  Municipal  Railway  contracted  a  consultant  to  develop  a 
vehicle  specification  and  issue  it  through  the  City  Purchaser  to  request 
proposals  for  these  coaches,  as  authorized  by  PUC  Resolution  Nos.  85-0288  and 
89-0011;  and 

WHEREAS,  Three  proposers  submitted  technical  bids  and  price  bids, 
and  entered  into  negotiated  procurement  with  the  Purchaser;  and 

WHEREAS,  Now  Flyer  Industries  Limited  of  Winnipeg,  Manitoba,  Canada 
achieved  the  highest  score  resulting  from  the  Negotiated  Procurement 
Procedure,  approved  by  the  PUC  with  Resolution  No.   89-0153;  and 

WHEREAS,  The  best  and  final  price  offer  from  New  Flyer  Industries 
was  a  price  per  coach  of  $612,000  each;  and 

WHEREAS,  The  best  and  final  price  offer  included  prices  for 
management,  engineering,   tooling  and  testing;   training;  operating,  maintenance 
and  parts  manuals;  diagnostic  test  equipment;  and  scissors  jack/dolly, 
bringing  the  total  price  to  $22,/91,418;  and 

WHEREAS.  Sales  tax  amounting  to  $1,652,378  will  be  remitted 
directly  to  the  State  of  California  by  the  City  and  is  not  a  part  of  the 
contract  with  New  Flyer  Industries;  and 

WHEREAS,  Funding  is  available  from  UMTA  Grant  CA-90-0324  and 
approved  by  PUC  Finance;  now  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes 
the  San  Francisco  Municipal  Railway  to  enter  into  a  contract  with  New  Flyer 
Industries  Limited  for  an  amount,  excluding  sales  tax,  not  to  exceed 
$22,791,418  to  provide  35  Articulated  Trolley  Coaches,  equipment  and 
documentation  as  def ined  by  the  specifications  that  accompany  the  contrac tural 
agreement . 


0961B 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JULY      24  fgoo 


*4JUJb(  

Secretary,  Public  Utilitit-s  (ommi^ion 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


WtlEREAS,  Rids  for  Hetch  Hetchy  Water  and  Power  contract  No. 
HH-OIO,  Kirkwood  Powerhouse  Static  Excitation  project,  were 
received  and  opened  publicly  on  June  26,  1990;  and 

WHEREAS,  The  low  bid  received  in  the  amount  of  $289,500.00 
from  Tri-Technic,  Inc.  must  be  rejected  because  the  firm  does  not 
meet  the  minimum  qualifications  as  set  forth  in  the  bid 
documents;  and 

WHEREAS,  The  only  other  bid  from  Amelco  Electric  in  the 
amount  of  $414,000.00  exceeds  the  Engineer's  Estimate  by  almost 
40%;  and 

WHEREAS,  It  is  the  recommendation  of  UEB  staff  that  the 
contract  be  readvertised  and  more  aggressively  marketed  with  the 
intention  of  securing  more  competitive  bids  from  firms  which  meet 
the  minimum  qualifications;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids  on 
Hetch  Hetchy  Water  and  Power  Contract  No.  HH-810,  Kirkwood 
Powerhouse  Stat  ic  Excitation  project,  and  authorizes 
readvertisement  of  the  work  as  Contract  No.  HH-810R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrr  and  county  of  san  francjsco 

RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Commission,  by  Resolution  No. 
90-0045,  authorized  the  emergency  repair  of  the  66-inch  diameter 
main  break,  San  Andreas  Pipeline  No.  3,  at  Alida  Way  and 
Ponderosa  Road  in  South  San  Francisco;  and 

WHEREAS,  The  Board  of  Supervisors,  by  Resolution  No.  221-90, 
approved  the  funding  of  the  emergency  work  in  the  estimated 
amount  of  $400,000;  and 

WHEREAS,  The  preliminary  investigation  into  the  cause  of  the 
failure  revealed  possible  damages  to  the  prestressing  wire 
requiring  the  entire  33 ,000  linear  feet  of  pipeline  to  be 
inspected  and  the  cause  of  failure  determined  before  putting  the 
line  back  in  service;  and 

WHEREAS,  The  expanded  scope  of  work  increased  the  cost  of 
emergency  work  by  an  additional  $200,000.00;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  additional 
funding  of  $200,000.00  and  request  the  Controller  to  transfer 
funds  in  the  amount  of  $200 , 000 . 00  from  Appropriation  No . 
32-001-681189-604-01  to  Appropriation  No.  32-750-724096-001-05  to 
repair  the  transmission  main;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  Utilities 
Engineering  Bureau  to  request  proposals  for  Consultant  Services 
to  perform  engineering  design  to  repair  the  damaged  areas  of  the 
pipeline. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  JULY       2i  mO 


Secretary, 


tary.  Public  Utilities  Commismon 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUh(TV  OF  BAN  FRANCISCO 


RESOLUTION  No.  0^'7*X 


WHEREAS,  The  City  entered  into  Contract  Order  CT  41309  in  April,  1984 
with  Tudor  Engineering  Company  for  design  and  engineering  services  during 
construction  for  the  Kirkwood  Powerhouse  Addition  Project;  and 

WHEREAS,  Disputes  arose  during  this  contract  between  the  City  and 
Tudor  Engineering  Company;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  and  the  City  Attorney  have 
negotiated  a  proposed  settlement  of  all  disputes  arising  out  of  this 
contract;  and 

WHEREAS,  Currently  an  amount  in  excess  of  $267,000.00  is  in  escrow 
account  with  The  Bank  of  California;  and 

WHEREAS,  Execution  of  this  settlement  agreement  will  enable  the  City 
to  request  the  escrow  agent  to  release  $256,847.95  from  the  escrow  account  to 
the  City  and  the  remaining  balance  of  $10,000.00  to  Tudor  Engineering 
Company ;  now,  therefore ,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  settlement 
agreement;  authorizes  the  General  Manager  of  PUC  to  execute  the  settlement 
agreement;  approves  Debit  Contract  Modification  No.  3  in  the  amount  of 
$105,504.52  and  authorizes  close-out  of  the  Professional  Services  Contract 
with  Tudor  Engineering  Company  for  engineering  services  in  connection  with 
the  Kirkwood  Powerhouse  Addition  Project. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'JULY    2'  mo  


at  its  meeting  of. 


Secretary.  Public  Utilities  Commifsion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


'2 


RESOLUTION  No. 


WHEREAS,  An  Agreement  between  the  City  and  Bechtel  National,  Inc. 
was  entered  into  on  August  21,  1985  for  professional  services  in 
conjunction  with  the  environmental  approval,  design  and  construction  of 
the  MUNI  Metro  Turnaround  Facility;  and 

WHEREAS,  Said  Agreement  was  subsequently  extended  by  Amendment  Nos. 
1  through  4  in  order  to  complete  operations  studies,  the  final 
environmental  impact  statement  and  preliminary  engineering  of  the 
project,  all  of  which  Amendments  were  completed  by  April,  1990;  and 

WHEREAS,  Consultant  has  submitted  a  written  proposal  dated  June  26, 
1990  for  the  Phase  II  Detail  Design  work  that  can  be  started  and 
completed  independent  of  the  pending  decision  by  the  City  on  the 
Embarcadero  Freeway,  which  scope  of  work  has  been  incorporated  into 
Amendment  No.  5;  and 

WHEREAS,  The  City  desires  to  proceed  with  the  Detail  Design  work 
for  the  Project  in  as  timely  a  manner  as  possible;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager  of  the 
Utilities  Engineering  Bureau  to  execute  Amendment  No.  5  to  said 
Agreement  with  Bechtel  Corporation  in  an  amount  not  to  exceed 
$4,387,358. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CtrV  AND  COUNT*  OF  SAN  FHANCISCO 


RESOLUTION  No. 


WHEREAS,   On  July  1,   1980,   the  California  Department  of 
Transportation  (Caltrans)  and  Southern  Pacific  Transportation 
Company  (SP)  entered  into  an  Agreement  to  continue  and  preserve 
passenger  rail  service  between  San  Francisco  and  San  Jose;  and 

WHEREAS,  Caltrans  may,  pursuant  to  Government  Code  Section 
14035.5,  contract  to  provide  feeder  bus  service  to  and  from  rail 
passenger  terminals;  and 

WHEREAS,   Caltrans  and  SP  desire  to  continue  additional  feeder 
service  to  and  from  the  SP  station  at  4th  and  Townsend  in  San 
Francisco;  and 

WHEREAS,   the  City  and  County  of  San  Francisco  (CCSF)  is 
willing  to  operate  additional  buses  to  and  from  the  SP  station  at 
4th  and  Townsend;  and 

WHEREAS,  The  Public  Utilities  Commission  has  reviewed  and 
discussed  the  terms  of  an  agreement  between  Caltrans  and  CCSF  to 
continue  such  additional  feeder  bus  service;     now,   therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager 
of  the  Public  Utilities  Commission  to  approve  an  agreement  between 
Caltrans  and  CCSF  to  operate  additional  feeder  bus  service  to  and 
from  the  SP  station  at  4th  and  Townsend,   effective  July  1,  1990, 


1124E 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     21  1990 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLtC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FftANCISCO 

<  ■  '  '-'7  A 

RESOLUTION  No.  


WHEREAS,   Sec.   38,11  of  the  San  Francisco  Administrative  Code 
provides  for  the  imposition  of  special  assessment  liens  on  projects  which 
are  delinquent  on  payment  of  the  Transit  Impact  Development  Fee,  and 

WHEREAS,  The  General  Manager  of  the  Public  Utilities  Commission  has 
determined  that  on  June  30,   1990,   there  was  one  property  (710  Sansome 
St.)   in  the  City  and  County  of  San  Francisco  that  had  not  paid  the 
Trans  it  Impact  Development  Fee  within  60  days  of  a  second  request  for 
payment  of  the  Fee  and  had  not  had  property  tax  liens  approved  in  prior 
years,  and 

WHEREAS ,  The  General  Manager  of  the  Pub lie  Utilities  Commission  is 
required  to  submit  a  list  of  such  properties  to  the  Board  of  Supervisors 
for  their  review,  decision,   and  action;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to  submit  the  list  of 
Delinquent  Payments  of  the  Transit  Impact  Development  Fee   (effective  June 
30,    1990)   to  the  Board  of  Supervisors  for  their  deliberation  and  action 
to  impose  a  special  assessment  property  tax  lien  on  710  Sansome  St. 


5418L 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY  ?A 


Secretary,  Public  Utilities  CommisKon 


SAN  Francisco  Water  Department 


MEMORANDUM 


DATE: 


July  27,  1990 


TO:  Thomas  J.  Elzey 

General  Manager,  Public  Utilities  Commission 


SUBJECT:       Monthly  Report      June  Activities 


FROM:  John  P.  Mullane 

General  Manager/ 


OPERATIONS 


Storage.    The  month-end  status  of  local  storage  reservoirs  is  shown  on  the 
accompanying  Figure  1.    The  storage  levels  in  the  Peninsula  Division 
reservoirs  at  the  end  of  June  amounted  to  19.9  billion  gallons  or  677.  of 
capacity.    This  is  higher  than  the  19.0  or  647=  at  the  end  of  May.    For  the 
Suburban  system  as  a  whole,  storage  amounted  to  38.1  billion  gallons  or  49%  of 
capacity,  compared  to  47.9  billion  gallons  or  62%  of  capacity  at  the  same  time 
last  year. 

Production.    Water  supplied  by  Hetch  Hetchy  and  the  production  of  local  water 
treatment  plants  are  shown  on  the  accompanying  Figure  2. 

Deliveries.    Gross  water  deliveries  to  San  Francisco  customers  and  the 
suburban  area  are  displayed  on  the  accompanying  Figure  3. 


Rationing  Program 

The  mandatory  rationing  program  adopted  by  the  Commission  at  its  meeting  of 
May  8th  has  been  in  place  for  approximately  seven  weeks.    Early  indications 
for  the  period  of  time  from  May  8  thru  June  30  Indicate  a  successful  Initial 
effort  system-wl de  C25.77»  reduction);  surprisingly  enough,  the  poorest 
response  has  been  found  within  the  City  of  San  Francisco  itself.    This  initial 
response  period  is  important  in  any  assessment  of  the  potential  for  overall 
success  of  the  rationing  program  because  it  is  reflective  of  customer 
participation  without  the  Immediate  threat  of  the  assessment  of  excess  use 
charges.    These  charges  do  not  go  Into  effect  until  meter  reads  on  and  after 
August  1,  1990;  thus,  early  conservation  efforts  serve  as  a  bellwether  for 
future  successes. 


DEPARTMENT  ACTIVITIES 


Supplemental   Mater  SupdIv 


The  supplemental  water  supply  process  continued  during  the  month  of  June,  with 
the  completion  of  contract  negotiations  with  the  selected  contractor,  CH2M 
Hill.    The  Public  Utilities  Commission  had.  at  its  June  12th  meeting, 
authorized  the  Water  Department  to  negotiate  and  enter  into  a  contract  with 
the  intention  of  having  the  consultant  on  board  by  July  1.    This  deadline 
would  have  been  achieved  other  than  for  the  fact  that  funding  for  the  project 
was  put  on  reserve  in  the  1990-91  budget  process  by  the  Finance  Committee  of 
the  Board  of  Supervisors.    Substantial  efforts  have  been  mounted  by  Water 
Department  and  Bureau  of  Finance  personnel  to  have  the  reserve  released  in 
July;  however,  the  time  required  to  secure  the  release  will  represent  a  delay 
in  the  process. 

Groundwater 

With  minor  changes  the  Board  of  Supervisors  adopted  the  Water  Department's 
Groundwater  Study  submitted  to  that  Board  in  March  1990.    Paralleling  the 
approval  of  that  report,  the  Department  has  been  involved  in  various 
activities  related  to  the  study  and  the  development  of  groundwater  in  San 
Francisco  including  the  acceptance  of  funding  from  the  State  of  California  to 
study  the  Lake  Merced  groundwater  basin,  the  investigation  of  the  development 
of  various  groundwater  sources  and  in  a  related  area  the  joint  selection  of  a 
consultant  with  the  Clean  Water  Program  for  the  study  of  potential  uses  of 
reclaimed  water  in  San  Francisco. 

San  Andreas  Water  Treatment  Plant 

A  capital  improvement  project  related  to  the  expansion  of  the  San  Andreas 
Water  Treatment  Plant  from  80  mgd  to  120  mgd  was  brought  in  on  schedule  as  of 
June  30.  1990.    This  is  of  particular  significance  relative  to  the 
Department's  ability  to  capitalize  the  substantial  expenditures  incurred 
during  the  project  thereby  allowing  the  Department's  suburban  customers  to 
share  in  these  expenses  much  earlier.    This  project  is  known  as  Expansion  #  1; 
preliminary  work  on  Expansion  #2  which  would  increase  the  plant's  capacity 
from  120  mgd  to  180  mgd  has  been  proceeding  with  all  due  dispatch  and  is 
currently  in  the  EIR  process  with  the  City's  Planning  Commission. 

Water  Conservation 

The  PUC's  centralized  testing  unit  completed  the  examination  process  for  the 
selection  and  filling  of  the  vacant  Water  Conservation  Administrator 
position.    This  position,  vacanted  in  December  of  1989,  plays  a  critical  role 
in  policy  development  relative  to  conservation  programs,  legislation  and 
monitoring  functions  and  is  particularly  sensitive  and  important  during  the 
current  rationing  program.    Franz  Hansell,  currently  a  Senior  Water  Service 
Inspector  with  the  Department,  was  selected  from  the  list  to  fill  this 
position.    Mr.  Hansell  has  experience  in  the  water  conservation  area  and  was 
responsible  for  the  preparation  of  the  initial  water  conservation  plan 
required  by  AB797  in  the  mid-eighties.    Liaision  with  City  Departments 
concerning  their  water  use  was  continued  during  the  month  with  staff  meeting 
with  various  major  department  personnel  to  explain  the  goals  of  the  program 
and  methods  which  could  be  employed  to  help  reduce  the  use  of  water  within 
their  respective  systems.    Work  was  also  ongoing  in  conjunction  with  the  PUC 
Community  Affairs  Unit  In  the  development  of  various  public  Information 
packages  that  can  be  funded  in  the  current  limited  conservation  budget. 
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Water  Supply 


1.  Hetch  Hetchy  water  import:    An  average  of  284.6  million  gallons  per 
day  CMGD)  for  the  month  of  June. 

2.  Sunol  Valley  Filtration  Plant  treated  20.7  MGD. 
San  Andreas  Filtration  Plant  treated  34.6  MGD. 

3.  Deliveries  (MGD  average): 

June  1990    -    265.5)  11.4  percent  less 

June  1989    -  299.7) 


June  1990    -    265.5)  25.2  percent  less 

June  1977    -  355.1) 

12  months  preceding 

July  1.  1990    -    249.9)  9.7  percent  more 

July  1 .  1989    -  227.7) 

4.    Storage  (million  gallons)  as  of  July  1: 


1989 


TS9Q 


Increase 
-  Decrease 


%  Full 
Capacity 


Alameda  Div.  (Capacity  48.014) 


27.219 


18.210 


-  9.009 


38 


Peninsula  Div.  (Capacity  29.783) 


20.719 


19,882 


837 


67 


Total  (Maximum  Capacity  77.797) 


47.938 


38.092 


-  9.846 


49 
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CONTINUING  PROGRAMS 


Leases  and  Permits.    The  lease  payments,  royalties  or  percentage  of 
revenue  received  during  the  month  of  June  from  accounts  listed  below 
as  follows: 


Santa  Clara  Sand  and  Gravel  $  44,933.26 

Sunol  Golf  Course  35,489.64 

Crystal  Springs  Golf  Course  -0- 

Mission  Valley  Rock  82.662.40 


Flushing.    Water  main  flushing  will  be  done  on  an  as-needed  basis. 
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CITY  PJ?fl(MS  S.F.W.D 

JUNE      1 930 

•in        Va  PHEP.  BY:  J.  PELAYO 


WD 
COTJTP.ACT 

EBT. 
LENGTH 

£3f!MATED 
COST 
(i5) 

PERCEN 
PERIOD 

I 

"IE 
TOTAL 

Scheduled 
Coinplelfuri 

t)}  Plans 
and  Specs. 

REMARKS 

VVD-20^2 

12-INCH  D.i.  Main  in 
The  Embaicsdero  zmd 
KiiHj  Stitjel  be-lween 
Btannari  5fic  Tovjrissiid 
Sueeis 

2.1300 

0 

90 

OCT..  1930 
^.Revised) 

Feedei  Main 

WD-2052 

B-1^4CH  D.I.  Main  in 
FiGrrtonl  Bireel  between 
Uailiel  and  Hanison 
Slieels,  Biyam  SJieel 
bt?iweGn  Fhsi  and 
Beale  Sueeis 

3.600 

86-^1.000 

10 

80 

AUG  .  1930 
(Revised) 

Main 

Replacement 

WD-205e 

8-INCH  DJ  Main  in 
"Ith  Slieel  beivjeen 
Maihei  Sueel  and 
TownsBiid  Siieel 

4.^i00 

951.000 

s 

7S 

OCT..  1990 
iRevised) 

Main 

Replacemonl 

WD-206& 

12-lNCH  D.I.  Main  m 
Lotnbaiti,  Povveil.  Union 
&  Slocklon  r>iteels 

Gteen  Slieels 

3.600 

710,000 

s 

1S 

JULY,  1390 

Feeder  Maiii 
Replacement 

V^fD-2066 

Mains  and  Seivicts 
Rolocaiion  in  Mailte-t. 
1  71))  and  Hue  Sueeis 

30 

SO 

JULY.  1330 

Maikel  Sliefl 
Tiansit 
Tliioughfaie 
Project 

JUNE  1990 
MO-  YR. 

PREP.  BY: 

Page  2  oi  2 
S.F.VV-D. 

J.  PELAYO 

WD 
CONTRACT 
NUMBER 

PROJECT 

EST. 
LEHGTH 
(Feet) 

ESTI^j^flTED 

COST 

m 

PEBCEIJ 
COr^^PLE 

PERIOD 

T 

TE 
TOTAL 

ScliedulecJ 
Completion 

oi  Pians 
and  Specs. 

REMARKS 

WD- 206^ 

36-iNCH  Main  it> 
Dolores  Street  -  Gan 
uu5«  \o  25ti"i  Streei; 
2S\\\  Sit  eel  -  Doioies 
\o  Sanchez;  Sanchez 
Sireet  -  25tM  to  22nd; 
22iid  Slieel  -  3anchei£ 
ID  Cabiio. 

7,800 

100,000'^ 
^ENGINE 

5 

ERIHG  DESi 

15 

GM  ONLY 

DEC.  1990 

Feeder  Main 
to  complete 

SilMb^t  uOup 

VVD-2063 

B"  and  '!  2  "  D.I.  Main 
in  the  Embaicadef  o, 
Folsoin  \o  Kiiiq  Siteet 

2,600 

20 

OCT..  1990 

Main 

Relocation 
DPVV.  UEB 
Er.ibaicadero 
Roadway 
Ptojecl 

WO-2067 

8  D.I.  Mai:i  in  Hayts 
Slt  ect,  Larkin  Sit  eel 
lo  Buchanan  Sheet 

^.-^iOO 

B76.O0O 

s 

Mam 

Replacement 

LEASES  AND  REVOCABLE  PERMITS  EXECUTED  OR  TERMINATED  FOR  QUARTER  ENDING  JUNE  30,  1990 
AGRICULTURE  &  LAND  DIVISION  -  ENGINEERING  DIVISION 
SAN  FRANCISCO  WATER  DEPARTMENT 


PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


PURPOSE 


CONSIDERATION 
PER  YEAR  


COMMENCEMENT  TERMINATION 
DATE  DATE 


L-3603         Stan  the  Roof  Man 


San  Mateo  County- 


Storage  &  equipment 
pa  rking . 


16,302.00  1/1/88 


12/31/89 
(Retro) 


P-3633         P  &  J  Utility  Company 


San  Francisco 
County  Lands 


Contractor • s  temporary 
storage  area. 


9/1/89 


4/30/90 


P-3538-A     Fraser  Family  Trust  Santa  Clara  County        Driveway  and  landscaping  $ 


11/1/89 


4/30/90 


89-EP-8      Van  Sickle,  G.  dba 
Vanstar  Ventures 


Alameda  County 


For  installing  a  6"  $         750.00  7/13/89 

diameter  sanitary  sewer  (Permit  and  (Retro) 
h  a  6"  dia.  storm  drain.       Insp.  Fee) 


89-EP-9       TCI  Cablevision  of 
California ,   Inc . 


Alameda  County 


For  installing  two  2" 
cable  conduits  across 
the  Newark-San  Lorenzo 
Pipeline  R/W  in  Fremont. 


$  500.00 
(Permit  Fee) 


7/25/89 
(Retro) 


89-EP-IO     TCI  Cablevision  of 
California,  Inc. 


Alameda  County 


For  installing  a  2"  $         500.00  7/25/89 

conduit  across  BDPL  3&4  (Permit  Fee)  (Retro) 
R/W  on  Olive  Ave,  Fremont. 


PERMIT/ 
LEASE) 

NO.  PERNTTTF.K/LESSEE  LOCATION 


89-EP-ll    TCI  Cablevision  of  Alameda  County 

California,  Inc. 


89-EP-12    United  States  San  Mateo  County 

Geological  Survey 


89-EP-13     Pacific  Gas  and  San  Mateo  County 

Electric  Company 


89-EP-14     Newark,  City  of  Alameda  County 


89-EP-15    Alameda  County  Alameda  County 

Water  District 


89-EP-16     Citation  Builders  Alameda  County 


89-EP-17    Union  Sanitary  Alameda  County 

District 


PURPOSE 


CONSIDERATION  COMMENCEMENT  TERMINATION 
PER  YEAR  DATE  DATE  


For  overhead  crossing  of  $  500.00  7/25/89 
BDPL  3&4  R/W,   Scott  (Permit  Fee)  (Retro) 

Creek  Road  in  Fremont. 


For  field  test  on  por.  $  250.00  8/11/89 
Parcel  45  &  por.  Par.  (Inspection  (Retro) 

2002/BDPL  1&2  R/W.  Fee) 


For  crossing  BDPL  3&4  $         500.00  8/15/89 

R/W;   por.   Par.   306-B,  (Permit  and  (Retro) 

Menlo  Park.  Insp,  Fee 


For  street  construction       $    8/28/89 

of  one  15"  diameter  and  (Retro) 
one  24"  dia.   RCP  storm  drains. 


For  installing  two  12"        $    8/28/89 

diameter,  one  8"  dia.,  &  (Retro) 
four  1"  dia.  steel  waterlines. 


For  construction  of  two  $  500.00  8/30/89 
mini  parks.  (Permit  Fee)  (Retro) 


For  construction  of  two       $    9/5/89 

8"  dia,  D.I. P.  sanitary  (Retro) 
sewers  across  Newark/ 
San  Lorenzo  Pipeline  R/W. 


2 


PERMIT/ 
LEASE 

NO.  PERMITTEE/LESSEE  LOCATION 


89-EP-18     San  Jose,  City  of  Santa  Clara  County 


89 


-EP-19     Santa  Clara,  County  of       Santa  Clara  County 


89-EP-20     Palo  Alto,  City  of  Santa  Clara  County 


89-EP-21    Co-Land,   Inc.  Alameda  County 


89-EP-22    Midpeninsula  Regional        San  Mateo  County 
Open  Space  District 


PURPOSE 


CONSIDERATION  COMMENCEMENT  TERMINATION 
PER  YEAR  DATE  DATE 


For  installing  84"  dia. 
reinforced  concrete 
sanitary  sewers. 


$  1,000.00 
(Inspection 
Fee) 


9/13/89 
(Retro) 


For  replacement  of  $ 
existing  culvert  with  60" 
diameter  CMP  on  Calaveras 
Watershed . 


9/20/89 
(Retro) 


For  installing  6"  dia. 
gas  main  encased  in  10* 
diameter  steel  pipe. 


$  250.00 
( Inspection 
Fee) 


10/18/89 
(Retro) 


For  landscaping  &  irriga- 
tion system,   8"  diameter 
steel  waterline. 


$  500.00 
(Inspection 
Fee) 


10/24/89 
(Retro) 


For  constructing  a  trail 
and  relocating  of  exist- 
ing signs. 


$  500.00 
(Permit  and 
Insp.  Fee) 


10/25/89 
(Retro) 
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PERMIT/ 
LEASE 

NO  PERMITTEE/LESSEE  LOCATION 


P-3409-B    Willow  Park  Mountain  Santa  Clara  County 

View  Homeowners  Assn. 

89-EP-23    Union  City,  City  of  Alameda  County 


89-EP-24    Union  Sanitary  Alameda  County 

District 


89-EP-25    Alameda  County  Water  Alameda  County 

District 


P-3639        Bay  Area  Cellular  Sunol  and  San 

Telephone  Company  Antonio  Lands 


90-EP-  1    Pacific  Bell  Company         Alameda  County 


PURPOSE 


CONSIDERATION  COMMENCEMENT  TERMINATION 
PER  YEAR  DATE  DATE  


Additional  parking 
and  landscaping . 


$  7,182.00 


11/1/89 
(Retro) 


For  roadway  construction 
including  curb,  gutter 
and  sidewalk. 


$  2,250,00 

(Monument 
installation 
&  survey  fee) 


11/17/89 
(Retro) 


For  construction  of  two 
10"  dia.  D.I. P.  sanitary 
sewers . 


11/21/89 
(Retro) 


For  installing  two  8"  di- 
ameter steel  waterlines. 


11/21/89 
(Retro) 


Temporarily  locating  a 
mobile  equipment  trailer 
for  cellular  telephone 
operational  use. 


$       500.00  11/29/89 
(Processing  (Retro) 
St  Admin,  costs  . 


For  steel  pipe,  under- 
ground utility  line. 


$         500 . 00  1/10/90 
(Processing  (Retro) 
Fee) 


PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


90-EP-2      Pacific  Gas  &  Electric 
Company 


90-EP-3       Pacific  Gas  &  Electric 
Company 


9  0-EP-4  AT&T 


90-EP-5       Pacific  Cable  TV 


90-EP-6       Pacific  Gas  &  Electric 
Company 


90-EP-7      Pacific  Bell 


Alameda  County 


Alameda  County 


San  Mateo  County 


Alameda  County 


Alameda  County 


Alameda  County 


PURPOSE 


CONSIDERATION  COMMENCEMENT  TERMINATION 
PER  YEAR  DATE  DATE 


For  installation  of  $         500.00  1/19/90 

steel  underground  utility  (Processing  (Retro) 
lines.  Fee) 


For  installation  of  one 
3"  diameter  underground 
PVC  gas  main. 


$  500.00 
(Permit  Fee) 


1/29/90 
(Retro) 


For  installation  of  six       $         500.00  2/2/90 
4"  diameter  underground       (Processing  (Retro) 
steel  telephone  conduits.  Fee) 


For  installation  of  steel  $         500.00  2/5/90 
underground  utility  line.   (Permit  Fee)  (Retro) 


For  installation  of  one       $         500.00  2/5/90 
2"  diameter  PVC  gas  main.   (Permit  Fee)  (Retro) 


For  installation  of 
underground  ducts . 


$  500.00 
(Permit  Fee) 


2/21/90 
(Retro) 


PERMIT/ 
LEASE 

NO.  PERMITTEE/LESSEE  LOCATION 


L-3543-B     El  Camino  Driving  San  Mateo  County 

Range 


90-EP-8      Pacific  Gas  &  Electric      San  Mateo  County 
Company 


90-EP-9       Pacific  Gas  &  Electric       San  Mateo  County 
Company 


P-3648  Alberici/Denver ,  Inc.        San  Mateo  County 

P-3602  Baez,   Pedro  San  Mateo  County 

P-3287-B  Boese,  Earl  Santa  Clara  County 

P-3601  Carini's,   Inc.  San  Mateo  County 


PURPOSE 


CONSIDERATION  COMMENCEMENT  TERMINATION 
PER  YEAR  DATE  DATE 


Golf  driving  range  $  26,400.00  3/1/90 

(Retro) 


For  installation  of  one 
6"  dia.  &  two  4"  dia. 
underground  steel 
electrical  conduits. 


$  500.00 
(Permit  Fee) 


3/6/90 
(Retro) 


For  installation  of  two       $  500.00 
4"  dia.   underground  steel   (Permit  Fee) 
casings  for  gas  line  and 
two  6"  dia.  underground 
steel  electrical  conduits. 


3/7/90 
(Retro) 


Parking  and  storing  of  $  2,000.00  3/21/90 
construction  trailers  Si  (Per  (Retro) 

materials.  Month) 


Parking  and  driveway 


$  847.92 


4/1/90 


Parking  and  landscaping      $  3,170.16 


4/1/90 


Auto  storage 


$  3,912.48 


4/1/90 
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PERMIT/ 

MO.  PFRMTTTEE/LESSEE  LOCATION 


P-2884-B     Millbrae  Lumber 
Company 


San  Mateo  County 


L-3547-A     Petrocchi  Bros. 


San  Mateo  County 


L-3548-A     Petrocchi  Bros. 


San  Mateo  County 


P-3645         San  Francisco  YMCA: 
Stonestown  Branch 


San  Francisco 
County  Lands 


P-3119-B    Highlands  Swim  Club  Alameda  County 


P-3213-A    McClenahan,  William  F.       San  Mateo  County 
c/o  Cypress  Ridge  Ranch 


P-3607        Performance  Semi- 
conductor Corp. 


Santa  Clara  County 


P-3647         San  Francisco  League 
of  Urban  Gardeners 


San  Francisco 
County  Lands 


P-3646        Vallco  Park  Ltd. 


Santa  Clara  County 


PURPOSE 


CONSIDERATION  COMMENCEMENT  TERMINATION 
PER  YEAR  DATE  DATE__ 


Light  storage  of 
lumber . 


$     4,533.96  4/1/90 


Vehicular  access  & 
circulation  for  adjoining 
gasoline  service  station. 


19,200.00  4/1/90 


Maintaining  a  nursery  $  10,800.00  4/1/90 


Organized  sports 


1.00  4/1/90 


Parking 

Grazing  horses 


1,339.32  5/1/90 


$     1,453.20  5/1/90 


Parking 


7,900.20  5/1/90 


Demonstration  garden  $  1-00  5/1/90 


Driveway  and  landscaping  $ 


5/1/90 
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PERMIT/ 
LEASE 
NO. 


PERMITTEE/LESSEE 


LOCATION 


P-3290-B    Western  T.V.  Cable  San  Mateo  County 


90-EP-lO     Pacific  Gas  &  Electric      San  Mateo  County 
Company 


90-EP-13     Pacific  Bell  Company  Alameda  County 


P-2923-B    Dick's  Lakewood  Santa  Clara  County 

Corporation 

90-EP-ll    Alameda  County  Water  Alameda  County 

District 


P-3353         Pleasanton  City  Alameda  County 

Employees  Assn. 


90-EP-12     Western  TV  Cable 


San  Mateo  County 


PURPOSE 


CONSIDERATION  COMMENCEMENT  TERMINATION 
PER  YEAR  DATE  DATE_ 


Underground  TV  Cable 


437  .  64 


5/1/90 


For  installation  of  two 
new  poles,   two  6"  PVC, 
one  2"  PVC,   one  3"  PVC  & 
one  16"  casing  with  two  6" 
PVC  within  three  portions 
Parcel  23  former  Muni  R/W. 


$  500.00 
(Permit  Fee) 


5/17/90 


For  steel  pipe,  under- 
ground utility  line. 


$  500.00 
(Permit  Fee) 


5/22/90 


Access  driveways  and 
parking . 


$  3,924.00 


6/1/90 


For  installation  of  three 
8"  dia.  steel  waterlines. 


6/4/90 


Parking  in  connection  25%  of 

with  1990  Alameda  County  gross 
Fair .  income 


6/11/90 


For  installation  of  a 

3"  dia .  underground  steel 

conduit . 


;  500.00 
(Permit  and 
Insp.  Fee) 


6/15/90 
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PERMIT/ 
LEASE 
NO. 


G-577-90 


PERMITTEE/LESSEE 


LOCATION 


PURPOSE 


YAN  KAU  (HERMAN)   LI  ALAMEDA  COUNTY  DOMESTIC  GARDEN  PERMIT 


CONSIDERATION 
PFR  YEAR 


COMMENCEMENT 
DATE 


TERMINATK 
DATE 


$  5.00  Apr.    15,   1990  NEW 

(Exp:  4-14-92) 


G-205-80  OPAL  H.  ANTALEK 


G-186-80  MARSHALL  BLANK 


G-198-80  JOHN  CARSWELL 


G-187-80  WILLIAM  E.  CLAYTON 


G-211-80  MS.    SHIRLEY  MARKS 


G-414-87  MICHAEL  J.  MATECKI 


G-331-86  WILLIAM  BILOBRAN 


G-465-88  JEFFREY  BRUNER 


SAN  MATEO  COUNTY 


SAN  MATEO  COUNTY 


SAN  MATEO  COUNTY 


SAN  MATEO  COUNTY 


G-220-80  MRS.    ROBERT  DASCHBACH  SAN  MATEO  COUNTY 


SAN  MATEO  COUNTY 


ALAMEDA  COUNTY 


ALAMEDA  COUNTY 


ALAMEDA  COUNTY 


$  5.  00 


$5.00 


$5.00 


$5.00 


$5.00 


$5.00 


$  5.00 


$5.00 


Mar.   1,  1989 

Retro . 
(Exp:  2-28-91) 

Mar.   1,  1989 

Retro . 
(Exp:  2-28-91) 

Mar.   1,  1989 

Retro . 
(Exp;  2-28-91) 

Mar.   1,  1989 

Retro . 
(Exp:  2-28-91) 

Mar.    1,  1989 

Retro . 
(Exp:  2-28-91) 

Mar.    1,  1989 

Retro. 
(Exp:  2-28-91) 

Aug.    15,  1989 

Retro . 
(Exp:  8-14-91) 

Apr.    1,  1990 
(Exp:  3-31-92) 


RENEWAL 

RENEWAL 

RENEWAL 

RENEWAL 

RENEWAL 

RENEWAL 

RENEWAl' 

RENEWAL 

cancellkd 
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LEASES  OR  PERMITS  DELINQUENT  IN  PAYMENT  FOR  QUARTER  ENDING  JUNE  30,  1990 
LEASES  OK  ft^Hii  AGRICULTURE  AND  LAND  DIVISION 

SAN  FRANCISCO  WATER  DEPARTMENT 


LEASE/ 
PERMIT 
No  . 


LESSEE/PERMITTEE 


RENTAL 
AGREEMENT, 


DELINQUENT 
PERIOD 


TOTAL 
RENT  DUE 


TAXES  AND 
ASSESSMENTS 


PRESENT  STATUS 
TOTAL  DUE       OF  COLT-FTTTON  EFFORTS 


P-3336-B  Aetna  Life  Insurance  Co, 
Company 


$632.94 
Per  Month 


90+  days  $  3.143.51         89-90  $469.90 


$  3,613.41    Making  direct  contact 
requesting  payment. 


P-3575       Burlingame/San  Mateo 
4-H  Club 


$  1.00 
Per  year 


90+  days  $  2.00 


2.00    Making  direct  contact 
requesting  payment. 


L-3489       Carruf  Corporation,  N.V. 


$803.71  90+  days 

Per  month 


6,155.16         89-90  $130.12 


$  6,285.28     Making  direct  contact 
requesting  payment. 


P-3475       Federal  Aviation 
Administration 


$500.00 
Per  year 


90+  days  $  1,000.00 


$  1,000.00     Making  direct  contact 
requesting  payment. 


L-3446      Davilla  &  Fields 


$7,162.50  90+  days 
Semi-annually 


$10,352.50 


$10,352.50    Making  direct  contact 
requesting  payment. 


P-3597-A  K  &  H  Seafood  Company  $2,500.00       90+  days  $  916.67 

Per  month 


$       916.67     Making  direct  contact 
requesting  payment. 
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LEASE/ 
PERMIT 

No.  LESSEE/PERMITTEE 


RENTAL 
AGREEMENT 


DELINQUENT 
PERIOD 


TOTAL 
RENT  DUE 


TAXES  AND 
ASSESSMENTS 


PRESENT  STATUS 
TOTAL  DUE       OF  COLLECTION  EFFORTS 


L-3623      Richard  Mendoza 


$1,776.25  90+  days 
Semi-annually 


$  2,356.25 


$  2,356.25    Making  direct  contact 
requesting  payment. 


L-3366       Richard  Mendoza 


$  265.54  90+  days 
Per  month 


$  290.00 


$      290.00    Making  direct  contact 
requesting  payment. 


P-1246-A  Pacific  Gas  &  Electric  $  45.00 

Company  Per  year 


90+  days  $  45.00 


$  45.00  Making  direct  contact 

requesting  payment. 


P-2874      San  Francisco  Golf 
Club 


$108.00 
Per  year 


90+  days  $  108.00 


$       108.00     Making  direct  contact 
requesting  payment. 


L-3442      Lucy  Vassar 

(Vassar  Ranch) 


$9,937.50  90+  days 
Semi-annually 


$19,875.00 


$19,875.00     Making  direct  contact 
requesting  payment. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND   COUNTY  OF   SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,   City  Hall 
2:00  P.M. 
August  14,  1990 

COMMISSIONERS 
Rodel   E.   Rodis,  President 
Sherri  Chiesa,  Vice  President 


H.   Welton  Flynn 


Arthur  V.  Toupin 


Gordon  Chin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Claims  and  Contracts 


Municipal  Railway 


Energy  Conservation 


Water  Department 


Engineering  and 
Construction  Managemen t 


Financial  Management 


Information  Systems 


Management  Efficiency 
and  Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 
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Call   to  Order:     2:12  P.M. 


Present:     President  Rodel  E.   Rodis,  Vice  President  Sherri  Chiesa, 
Commissioner  H.   Wei  ton  Flynn,  Commissioner  Gordon  Chin 

Excused:     Commissioner  Arthur  V.  Toupin 

On  motion  of  Flynn,  seconded  by  Chiesa,  the  Minutes  of  the  regular 
meeting  of  July  24,  1990  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Flynn,  seconded  by  Chiesa,  the 
following  resolution  was  adopted: 

90-0275       FM         Approving  an  amendment  to  the  Urban  Mass 

Transportation  Administration   { UMTA)  Grant 
CA-90-X223   to  modify  the  scope  of  the  Woods 
Expansion  and  Redevelopment  Project  to  include  a  new 
expansion  site  at  Indiana  and  Army  Streets  and  a 
comprehensive  Municipal  Railway  Maintenance 
Functional  Analysis . 

VOTE :     Ayes  -  Rodis,  Chiesa,   Flynn,  Chin 


On  motion  of  Chin,  seconded  by  Chiesa,  the  following 
resolution  was  adopted: 

90-0276      MR        Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $157,000. 

VOTE:     Ayes  -  Rodis,  Chiesa,    Flynn,  Chin 


On  motion  of  Chin,  seconded  by  Chiesa,  the  following 
resolution  was  adopted: 

90-0277       WD        Awarding  San  Francisco  Water  Department  Contract  No. 

WD- 204 8 ,   8-Inch  Ductile  Iron  Main  Installation  in 
Leavenworth  Street  between  Pine  Street  and  Pacific 
Avenue,    in   the  net  amount  of  $279,650   to  Interlane 
General  Engineering  and  P  &  J  Utility  Co.,  a  Joint 
Venture . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Chin 
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On  motion  of  Chin,  seconded  by  Chiesa,  the  following 
resolution  was  adopted : 

90-0278       MR         Awarding  Municipal  Railway  Contract  No.  MR-1013, 

Presidio  Yard  -  Bus  Washer  Replacement  in  the  amount 
of   $167,253   to  Interlane  and  P  &  J  Utility  Co.,  a 
Joint  Venture  . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Chin 


On  motion  of  Chin,  seconded  by  Chiesa,  the  following 
resolution  was  adopted: 

90-0279      P  Approving  the  Non-Civil  Servi ce  and  Temporary 

appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,   for  the  month 
of  June,  1990. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Chin 


On  motion  of  Flynn,  seconded  by  Chiesa,  the 
following  resolution  was  adopted: 

90-0280       GM         Adopting   the  Easement  Agreement  between  the  City  and 
County  of  San  Francisco  and  the  Redevelopment 
Agency/YBG  Developers,  and  authorizing  the  General 
Manager  of  Public  Utilities,   to  execute  the 
Agreement . 

VOTE :     Ayes  -  Rodis,  Chiesa,   Flynn ,  Chin 


On  motion  of  Flynn,  seconded  by  Chiesa,  the 
following  resolution  was  adopted: 

90-0281      WD        Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Supplemental  Appropriation  of  $14.0 
million   from  1985  Water  Revenue  Bond  Interest 
Earnings  for   the  construction  of  the  San  Andreas 
Water  Treatment  Plant  Expansion  to  180  mgd . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Chin 


On  motion  of  Chin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

90-0282       WD         Approving   the  findings  of   the  Negative  Declaration 
concerning  the  environmental   impacts  of  the  San 
Andreas  Water  Treatment  Plant  Expansion  #2  in  San 
Mateo  County,   and  requesting  the  Board  of 
Supervisors  to  adopt  the  Negative  Declaration  for 
San  Andreas  Water  Treatment  Plant  Expansion  #2. 

VOTE :     Ayes  -  Rodis,  Chiesa,   Flynn,  Chin 


90-138 


On  motion  of   Flynn,  seconded  by  Chiesa,  the 
following  resolution  was  adopted: 

Authorizing  and  directing   the  Municipal  Railway  to 
revise  the  route  of  the  eastern  terminal  loop  of 
line  29-SUNSET. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Chin 


On  motion  of  Flynn,   seconded  by  Chiesa,  the 
following  resolution  was  adopted: 

Authorizing  and  directing  the  Municipal  Railway  to 
establish  a  16AX-N0RIEGA  "A"   EXPRESS  and  a 
16BX-N0RIEGA   "B"  EXPRESS,   and  authorizing  the 
discontinuance  of  service  at  all  times  on  lines 
16X-N0RIEGA   EXPRESS  and   73-LINCOLN  WAY. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,  Chin 


On  motion  of  Flynn,  seconded  by  Chiesa,  the 
following  resolution  was  adopted: 

Author  i zing   the  Assistant  General  Manager ,   Finance  , 
Public  Utilities,  to  execute  the  Professional 
Services  Contract  between  the  City  and  County  of  San 
Francisco,   through   its  Public  Utilities  Commission, 
and  Smith   Dawson  Associates,    Inc.   to  serve  as  the 
Public  Utilities  Commission's  federal  agency 
liaison,  advocate,  and  advisor  at  a  monthly  rate  of 
$4,583.33  with  a  total  contract  cost  of  $55,000. 

VOTE :     Ayes  -  Rodis,  Chiesa,   Flynn,  Chin 


On  motion  of  Chin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities 
to  continue  transfer  agreements  with:   1)   the  City  of 
Vallejo;   2)   the  Golden  Gate  Bridge,  Highway,  and 
Transportation  District  to  accept  transfers  for 
Golden  Gate  ferry  passengers;   and  3)  agencies 
operating  in  behalf  of  the  Eastbay  Ferries  to  accept 
transfers  for  ferry  passengers  through  June  30, 
1991,   under   the  terms  stipulated  in  the  Municipal 
Railway  Fare  Schedule. 

VOTE:     Ayes  -  Rodis,   Chiesa,   Flynn,  Chin 


On  motion  of  Flynn,  seconded  by  Chiesa,  the 
following  resolution  was  adopted: 

Authorizing  the  Assistant  General  Manager  of 
Finance,   Public  Utilities,   to  apply  for,   accept ,  and 
expend  up  to  $3.3  million  of  Bridge  Toll  funds  for 
SFMRIC  lease  payments  and  $52.1  million  of  regional 
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funds   such   as   Urban   Mass  Transportation 
Administration  Section  8  revenues,  Transportation 
Development   Act    (TDA)    Articles   3,   4,    8,   and   4.5,  AB 
1107  half-cent  sales  tax  revenues,   including  $0.8 
for  a  Capital   Improvement  Allowance  to  complete 
construction  on  the  J-Line  Connection;  and 
authorizing  $1.5  million  of  BART  District  funds  for 
reimbursement  of   "feeder"  trips  made  on  Muni  to  and 
from  BART  stations  in  San  Francisco  for  1990/91 
Municipal  Railway  operations  and  capital 
improvements . 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Chin 


On  motion  of  Chiesa,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

90-0288       FM        Concurr ing  in  the  approval  of  Amendment  No.   20  to 
the  Master  Contract  and  Amendment  No.    3   to  the 
Cooperative  Agreement  RM-4  regarding  the  provision 
of  rail  passenger  service  between  San  Jose  and  San 
Francisco;   and  authorizing  the  General  Manager  of 
Public  Utilities  to  recommend  to  the  Board  of 
Supervisors  to  approve  both  amendments  effective 
July  1,   1990;   and  requesting  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Municipal  Railway 
supplemental  appropriation  in  the  amount  of  $366,782 
from  any  legally  available  source  of  funds   to  pay 
the  additional  cost  required  by  the  amendments. 

VOTE :     Ayes  -  Rodis ,  Chiesa,    Flynn,   Ch in 


On  motion  of  Chiesa,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

90-0289       FM         Authorizing  the  Assistant  Manager  of  Finance,  Public 
Utilities,   to  apply  for,  accept,  and  expend 
415,540,272   of  UMTA ' s  Section  9  capital  assistance 
funds  and  $3,885,068   from  local  match   funds  such  as 
State  Transit  Capital  Improvement  funds.  State 
Transit  Assistance   funds,   Bridge  Toll  Net  Revenues 
funds.  Gas  Tax  Revenues,  Hetch  Hetchy  revenues. 
Transit   Impact  Development  Fee  revenues,  San 
Francisco  Municipal  Railway  Improvement  Corporation 
funds,  and/or  San  Francisco  County  Transportation 
Sales  Taxes  for  the  following  Municipal  Railway 
projects:   Fixed  Facility  Rehabilitation; 
Miscellaneous  Maintenance  and  Repair  Equipment; 
Non-Revenue  Vehicles;   Data  Processing  and  Office 
Equipment ;   F -MARKET  Streetcar   { PCC )  Renovation; 
Trolley  Overhead  Reconstruction;  and  Replace  24th 
and  Utah  Streets(s)  Shops;   and  requesting  San 
Francisco  Municipal   Railway  Improvement  Corporation 
to  allocate  local  match  financing  as  needed  for  this 
federal  grant , 

VOTE:     Ayes  -  Rodis,  Chiesa,  Flynn,  Chin 
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On  motion  of  Chiesa,  seconded  by  Chin,  the  following 
resolution  was  adopted  in  Executive  Session: 


90-0290 


MR 


Approving  se t tlement  of  litigation,    Kirsten  Anne 
Larusson  v.   City  and  County  of  San  Francisco, 
Superior  Court  No.  859-963. 


VOTE:     Ayes  - 


Rodis ,  Chiesa ,  Flynn ,  Chin 


Copies  of  the 
office  of  the 
Commission . 


above  resolutions  are  on  file  in  the 
Secretary  of  the  Public  Utilities 


******** 


Introduction  of  New  Bus iness 

President  Rodis  introduced  Mr.  Norman  Lougee  and  Mr.  Pedrito 
Paraguya,   the  two  employees  the  Mayor   is  sending  to  the  Philippines 
for  a  2-week  period  to  provide  technical  assistance  after  the 
earthquake  that  occurred  there  recently.     He  said  both  had 
experienced  the  October  17,  1989  San  Francisco  earthquake  and  would 
be  able  to  offer  invaluable  advice  in  deal ing  with  the  aftermath  of 
the  Philippine  earthquake. 

Mr .   Thomas  J.    Elzey,   General  Manager  of  Public  Utilities,   added  that 
we  are  extremely  proud  of   the  individuals  who  will  be  representing 
us  and  expressed  confidence  that  they  would  do  an  outstanding  job, 
as  they  have  done  here. 

Report  or   the  General  Manager 

Graffiti  and  Security  Reports 

Commissioner  Flynn  requested  that  the  next  reports  be  received  with 
the  calendar  so  that  the  Commissioners  can  critique  them  prior  to 
the  meeting , 

The  Commission  questioned  staff  about  the  current  security  report 
regarding  stolen  transfers  and  the  sale  of  transfers.  Questions 
were  raised  about  the  tremendous  decrease  in  incidents  from  the 
past,   and  how  transfers  were  obtained. 

Mr.  Charles  Richardson,  Chief,  Protective  Services,  attributed  the 
decrease  to  the  lack  of  people  reporting  incidents  to  the  police 
department  because  persons  arrested  were  not  convicted.     He  said 
there  were  several  ways   the   transfers  were  obtained:    from  within  the 
bus  when  the  drivers  went  on  break;   from  dumpsters,  discarded  by 
drivers  instead  of  turned  in;   or  found  lying  around  in  buses. 

Commissioner  Flynn  stated  there  should  be  a  policy  whereby  the 
drivers  take  their   transfers  with  them  when  leaving  the  bus,  and 
that  unused  transfers  are  destroyed  before  being  dumped.     This  would 
alleviate  some  of   the  problem. 

Mr.   Johnny  Stein,   Acting  General  Manager,  Municipal  Railway, 
commented  on  the  procedures  now  being  used  to  guard  against  people 
getting  transfers.     The  suggestions  made  by  Commissioner  Flynn  are 
par  t  of  the  cur  rent  rules .     He  said  the  Board  of  Supervisors  had 
also  passed  a  resolution  directing  certain  City  departments  to  form 
a  committee  to  look   into  the  theft  of  transfers.     Staff  would  be 
coming  back  to  the  Commission  with  some  recommendations  on  how  to 
deal  with  the  problem . 
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Bus  Locks 


Mr.   Stein   reported  that  staff  was  looking  into  further  ways  of 
locking  coaches   to  prevent  graffiti  action  in  the  yards.  The 
estimated  cost  of  a  complete  locking  mechanism  would  be  $675,000  vs. 
partial  locking  $230  ,0  00  .     Fencing  the  yards  would  alleviate  90%  of 
the  graffiti,  as  proven  at  Presidio.     It  was  felt  that  it  was  not 
feasible  to  spend  money  on  locking  devices  for  the  present  fleet  as 
all  the  new  coaches  would  have  a  locking  mechanism. 

President  Rodis  reiterated  that  he  had  requested  doing  a  selective 
number  of  vehicles  that  would  be  within  a  reasonable  cost  and  not 
the  whole  fleet .     Mr .   Stein  replied  that  staff  was  look  ing  at  doing 
10  LRV s  and  would  report  back  to  the  Commission. 

Yosemite  Fires 

Mr.   Elzey  reported  that  Mr.   Larry  Klein,  Acting  General  Manager, 
Hetch  Hetchy,  was  keeping  him  informed  and  that  the  fires  had  not 
arfected  our  watershed  area.     There  was  a  small  problem  with  ash  but 
it  was  not  affecting  water  quality .     Staff  was  providing  assistance 
to  the  forest  and  park  services,   primarily  in  the  form  of  vehicles 
for   transportation.     The  situation  was  being  closely  monitored. 

Security  Meetings 

Mr.   Elzey  reported  that  a  series  of  meetings  were  held  last  week, 
chaired  by  Acting  General  Manager,   Romaine  Boldr  idge,   and  attended 
by  PUC  and  Municipal  Railway  staff,    representatives  of  the  Transport 
Worker ' s  Union,    Local  2 50 A,    the  Police  Depar tment ,   and  the  Mayor ' s 
office,   regarding  a  number  of   incidents  of  rock   throwing  and  driver 
assaults  in  the  Bay  View/Hunters  Point  area.     The  Union  had 
requested  these  meetings   to  discuss  preventative  measures  and  to 
coordinate  Muni  and  Police  Department  actions   to  deal  with  the 
problem . 

At  the  August  6   follow-up  meeting,   it  was  decided  that  the  Police 
Department  would  escort  Muni  buses   in  that  area,   and  that  officers 
would  interact  with  the  operators  on  various  runs.     Staff  will 
continue  to  work  with  the  Union  and  the  Police  Department  to  explore 
ways  to  oeai  with   the  problem, 

******** 

Public  Hearing 

Resolution  No.   90-0275  --  To  consider  an  amendment  to  the  Urban  Mass 
Transportation  Administration    (UMTA)   Grant  CA-90-X223   to  modify  the 
scope  of  the  Woods  Expansion  and  Redevelopment  Project  to  include  a 
new  expansion  site  at  Indiana  and  Army  Streets  and  a  comprehensive 
Municipal  Railway  Maintenance  Functional  Analysis. 

Mr .   Edward  Har  ring  ton.   Finance  Director ,  stated  that  the  or  iginal 
Woods  Division  expansion  proposed  the  site  at  Indiana  and  Tubbs 
Streets.     Since  that  time  the  site  changed  and  the  Islais 
Creek/Granex  site  at  Indiana  and  Army  Streets  was  purchased.  The 
October   1986   grant  application  referred  to  the  former  site  and  an 
amendment  to  include  the  new  expansion  site  at  Indiana  and  Army 
Streets   is  required.     As  a  part  of   the  grant  amendment  process,  UMTA 
requires  a  public  hearing. 

President  Rodis  opened  the  public  hearing.     There  were  no  public 
comments.     The  public  hearing  was  closed. 

On  motion  of  Commissioner  Flynn,   seconded  by  Commissioner  Chiesa, 
Resolution  No.   90-0275  was  unanimously  adopted . 

******** 
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Item  No.    10   —  Presentation   on   Mission   Bay  Plan. 

Mr.   Douglas  Wright,   Deputy  Mayor   for  Transportation  &  Public  Works, 
stated  that  the  following  individuals  would  present  an  overview  of 
the  Mission  Bay  Plan:     Mr.   Alec  Bash,   Project  Director,  City 
Planning;   Ms.    Kerstin  Magary,   Planner,  Catellus  Development 
Corporation;   Mr.   Lee  Knight,   Planning  Manager;   and  Mr.   John  Deakin, 
Director,   Bureau  of  Energy  Conservation. 

Mr.  Alec  Bash  gave  a  presentation  on  the  overall  concept  of  the 
Mission  Bay  Plan.     Incorporated  in  the  Plan  would  be  a  Muni  Metro 
extension  and  facility,  offices,  8000  housing  units,  an  extensive 
system  of  shorel ine  parks,  a  900,000  sq  ft  commer cial/1 i gh t 
industrial  complex,  hotel,  police  and  fire  stations,  school  site, 
and  a  recreation  and  cultural  center . 

The  Planning  Commission  has  been  holding  hearings  on  the  Mission 
Bay    Plan  and  is  hoping  to  have  some  action,   in  concept,  next  week. 
Then  the  Plan  will  be  submitted  to  the  Board  of  Supervisors.  In 
November,   there  will  be  a  ballot  proposition  dealing  with  whether 
office  space  within  Mission  Bay  should  have  an  exemption  from  the 
provisions  of  Proposition  M  which  established  an  annual  office 
competition  within  San  Francisco. 

Mr,  Bash  stated  there  would  be  tremendous  benefits  to  the  City  from 
creating  this  form  of  new  neighborhood.     Infrastructure  costs  would 
be  borne  by  the  project  sponsor,   except  where  the  City  is  able  to 
obtain  grant  funding. 

Ms.  Kerstin  Magary  explained  some  of  the  transportation  projects 
involved .     She  said   the  Municipal   Railway  and  Department  of  Publ ic 
Works  would  implement  at  least  8  projects  within  Mission  Bay.  One 
of   the  most   familiar   is   the  King  Street  Roadway  which  connects  to 
the  Embarcadero  Park way.     King  Street  will  be  widened  to  become  a 
boulevard  similar   to  Van  Ness  and  Geary,  with  2  to  3   lanes  of 
traffic  on  either   side  and  Muni  Metro  operating  in  the  median. 
Other  projects  are  the  Muni  Metro  Extension  to  Sixth  Street  and  the 
Muni  Metro  East  maintenance  facility.     Muni  service  would  be 
enhanced  by  additional  LRV's,  buses  and  trolley  coaches. 

Ms.   Magary  said  Catellus  will  be  making  some  major  contributions  to 
all  of   these  projects.     Besides  paying  about  $24  million   in  Transit 
Impact  Development  Fee  funds,   Catellus  will  also  be  donating  about 
8.8  acres  of  land,   particularly  along  Third,   King,   7th  and  Channel 
Streets,  to  be  used  for  widening  the  King  Street  corridor  for  road 
purposes.  Muni  Metro  stations  and  passenger  stops. 

Mr.   Lee  Knight  commented  on  the  transportation  improvements  embodied 
in   the  Plan.     He  said  the  main  source  of  uncertainty   involves  the 
Caltrain  depot  at  7th  &  Channel  and  the  Muni  interface  with  the 
facility.     At  the  present  time  the  negotiating  process  has  defined  a 
tentative  agreement  whereby  the  7th  &  Channel  Caltrain  depot  will  be 
deleted  from  the  Plan. 

Mr.   John  Deakin  gave  a  brief  overview  of  the  energy  aspects  of  the 
Plan.     He  said  one  of   the  ma  in  objectives   is   to  increase  the 
efficiency  with  which  energy   is  used  -in  Mission  Bay  and  to  reduce 
the  amount  of  energy  that  will  be  going  into   the  project  and  used  by 
the  community  there.     It  is  estimated  that  building  Mission  Bay  to 
the  state  energy  code  will  cost  about  $13-1/4  million.     The  Mission 
Bay  energy  conservation  plan,   if  fully  impl emen ted,  will  take  about 
$3-1/2  million  each  year  off  that  $13-1/4  million  estimate,  or  a 
reduction  in  annual  energy  costs  of  around  25%.     Since  completing 
the  energy  plan,  additional  grants  have  been  received  from  U.S. 
Department  of  Energy  and  PG&E  to  look  at  district  heating  and 
cooling  for  Mission  Bay.     District  heating  is  where  buildings  are 
heated  from  a  central  plant  instead  of  having  individual  heating 
plants   in  each  building. 

******** 
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Mr.    David  Pilpel    inquired  about   the   timing  of   the  Metro  East 
facility.     He  was  concerned  about   the  arrival  of   replacement  light 
rail  vehicles  and  storage  requirements.     Mr.    Knight  replied  that  the 
presently  estimated  date  was  1996-97  or  2  years  later  than 
originally  planned .     The  first  cars  will  arrive   in  1994-95  and  the 
Green  Center  can  accommodate  them.     One  of  the  issues  delaying 
development  is  the  availability  of  this  site,  which  must  be  clean  of 
toxics  and  hazardous  materials  prior  to  acquisition. 


Resolution  No.   90-0288  --  Concurring  in  the  approval  of  Amendment 
No.   20   to  the  Master  Contract  and  Amendment  No.  3  to  the  Cooperative 
Agreement  RM-4  regarding  the  provision  of  rail  passenger  service 
between  San  Jose  and  San  Francisco;   and  author izing  the  General 
Manager  of  Public  Utilities  to  recommend  to  the  Board  of  Supervisors 
a  Municipal  Railway  supplemental  appropriation  in  the  amount  of 
$366,782  irom  any  legally  available  source  of  funds  to  pay  the 
additional  cost  required  by  the  amendments. 

Mr.   Douglas  Wright,  Deputy  Mayor  and  San  Francisco's  representative 
on  the  Joint  Powers  Board,  stated  that  this  item  represents  an 
extension  of  the  10-year  contract  to  operate  the  Caltrain  between 
Santa  Clara  County  and  San  Francisco,  and  approval  of  amendments 
extending  the  contract  for  another  10  years,  although  on  a 
month-to-month  basis.     The  contract  formula  was  changed  in  terms  of 
the  proportionate  shares  of  the  operating  costs  between  Santa  Clara, 
San  Mateo  and  San  Francisco  counties,   reflecting  an   increase  in  our 
share  of  that  total  cost. 

On  motion  of  Commissioner  Chiesa,   seconded  by  Commissioner  Chin, 
Resolution  No,   90-0288  was  adopted. 


******** 


******** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


3:56  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


90-144 


PUBLIC  UTILITIES  COMMISSION 

C(Tv  AND  couNry  of  san  Francisco 


RESOLUTION  No.      _  ..rn  rt"'^*^ 


HHEREAS,  The  UMTA  awarded  Grant  #  CA-90-X223  to  the  Public  Uutilitles 
Commission  in  October,  1986;  and 

WHEREAS.  One  of  the  projects  that  is  funded  through  UMTA  Grant  # 
CA-90-X223  i  s  the  desi gn  of  an  expansion  and  redevelopment  of  the  Muni ci pal 
Railway  Hoods  Division;  and 

WHEREAS,  The  proposed  si  te  for  the  expansion  of  Woods  Divi  sion  has 
changed  from  a  parcel  at  Indiana  and  Tubbs  Streets  to  a  group  of  parcels  at 
Indiana  and  Army  Streets;  and 

WHEREAS,  The  Municipal  Railway  now  proposes  to  expand  the  scope  of 
the  Woods  Project  Conceptual  Design  Phase  to  include  a  comprehensive  Municipal 
Railway  Maintenance  Functional  Analysis;  now  THEREFORE  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  adopt  an 
amendment  to  the  scope  of  the  Woods  Expansion  and  Redevelopment  Project  to 
include  a  new  expansion  site  at  Indiana  and  Army  Streets  and  a  comprehensive 
Municipal  Railway  Maintenance  Functional  Analysis;  and  be  it  FURTHER 

RESOLVED,  That  the  PUC  requests  the  UMTA  to  amend  Grant  #  CA-90-X223 
to  incorporate  said  project  scope  changes. 


1580M 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    AUGUST    U  1990 


U  1990   .  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  0x^76 


,r  .1.   .  RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 

Utilities     the  Manager,   Bureau  of  Claims  &  Contracts;   thereof  and  the  City  Attorney 
This  commission  hereby  request  the  Controller  to  allot  funds  and  to  draw  warrant 
against  such  funds  as  are  or  will  be  availablein  payment  of  claims  against 
Municipal  Railway. 


CLAIMANT 
Non  Litigated: 
NONE 
Litigated: 
Roselina  Scott 

Carmen  Beltran 


Jacqueline 
Coffey 

Catherine  Fltz- 
patrick 


ACCIDENT  NO. 

&  SPECIFIED  PRAYER  SPECIALS 


ACCIDENT 
TYPE  DATE 


87  T  1171-3 
ACD 

86  T  1037-3 
50,000.00 

87  B  1284-1 
25,000.00 

86  B  1427-3 
125,000.00 


Marina  Kitaynik     87  B  1284-2 
ACD 


10,414.00  1-3  5-3-88 

15,282.00  1-3  4-7-87 

12,260.90  5-3  3-25-88 

59,219.16  4-7  5-5-87 

14,500.00  5-3  3-27-88 


FI/PD  SETTLEMENT 


PI  $  18,000.00 

PI  25,500.00 

PI  18,500.00 

PI  70,000.00 

PI  25,000.00 


Judgement : 
NONE 

TOTAL  SETTLEMENTS 


(5) 


$  157,000.00 


INDEX 


632091 


SUB  OBJECT 


1450 


*  ACD  -  Means     As  Court  Determine 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     H  1990 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


No.  


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2048,  8-Inch  Ductile  Iron  Main  Installation  in 
Leavenworth  Street  between  Pine  Street  and  Pacific  Avenue;  Larkin  Street  between 
Pacific  Avenue  and  Vallejo  Street,  in  the  net  amount  of  $279,650.00  to  Interlane 
General  Engineering  and  P  &  J  Utility  Co.,  AJV,  5739  Mission  Street  San 
Francisco,  California  94112,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST   H  1990 


at  its  meeting  of. 


Secretary,  Public  Utilities  Connnission 


BCA:fmd 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTrON  No.  0^1*78 


WHEREAS,   The  work  specified  under  Municipal  Railway  Contract  No.  MR- 
1013,   Presidio  Yard  -  Bus  Washer  Replacement  is  to  be  funded  under  an  Urban 
Mass  Transportation  Grant  under  Fund  Group  31-037-710830-604-04,  FMS 
Account  No.   914941;  and 

WHEREAS,    Four  bids  for  this  work  were  received  and  opened  publicly  on 
July  16,    1990;   now  therefore  be  it 

RESOLVED,   That  this  Commission  hereby  awards  the  work  as  specified 
under  Municipal  Railway  Contract  No.  MR-1013,    Presidio  Yard  -  Bus  Washer 
Replacement  in  the  amount  of  $167,253.00  to  Interlane  and  P&J  Utility  Co,  a 
Joint  Venture,    5739  Mission  Street,    San  Francisco,    CA  94112  as  the  lowest 
responsive  and  qualified  bidder  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    AUGUST    lyqqn        _  ^  


Secretary,  Public  Utilities  Corhmission 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCIflTCO 


RESOLUTION  NO  


WHEREAS,   under  the  authority  of  Charter  Section 

3.501,   the  General  Manager.  PUC  is  authorized  to  make  Non 

Civil  Service  and  Temporary  appointments  and  removals 
therefrom;  and 

WHEREAS ,    such  appointments  and  removals  have  been 
ordered  by  the  General  Manager,  PUC;  and 

WHEREAS,   the  General  Manager.   PUC,   has  reguested 
commission,   ratification  and  approval  of  such  appointments 
and  removals;   now  therefore  be  it 

RESOLVED,   the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  June  1990. 


217C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     1  4  ]C 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cmr  AND  COUNTY  of  san  francisco 


RESOLUTION  No.         30  O^QO 


WHEREAS  the  Public  Utilities  Commission  has  a  12-inch  water  line  and  a 
Muni  duct  line  on  Mission  Street  at  Fourth  Street  that  crosses  over 
property  conveyed  by  the  City  to  the  Redevelopment  Agency/YBG 
Developers;  and 

WHEREAS  the  Redevelopment  Agency/YBG  Developers  have  agreed  to  grant 
an  exclusive  easement  in  and  through  a  portion  of  the  Tunnel  area 
approximately  three  feet  six  inches   (3 '6")   deep  and  three  feet,  four 
inches  {3 '4")  wide  for  the  operation,  maintenance  and  repair  of  the 
San  Francisco  Water  Department  main  together  with  the  rights  of 
support,   access  and  conditional  future  development;  and 

WHEREAS  the  Redevelopment  Agency/YBG  Developers  have  agreed  to  grant 
an  exclusive  easement  in  and  through  a  portion  of  the  Tunnel  Area 
approximately  two  feet  six  inches   (2 '6")   deep  and  four  feet  four 
inches   (4'4")   wide  for  the  operation,   maintenance  and  repair  of  the 
Muni  Duct  together  with  the  rights  of  support,   access  and  conditional 
future  development ;   now  therefore  be  it 

RESOLVED  that  the  Public  Utilities  Commission  adopts  the  proposed 
Easement  Agreement  together  with  all  Exhibits  thereto  between  the  City 
and  the  Redevelopment  Agency/YBG  Developers  and  authorizes  the  General 
Manager ,   Publ ic  Ut il it ies  to  execute  the  Agreement . 


/  hereby  certify  that  the  foref^oing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  COUNTY  of  san  fhancisco 


RESOLUTION  No.  30~0^^^ 


WHEREAS,  The  Water  Department  Capital  Improvement  Program 
includes  the  San  Andreas  Nater  Treatment  Plant  Expansion;  and 

WHEREAS,  The  Water  Department,  in  conjunction  with  the 
Utilities  Engineering  Bureau  and  Bureau  of  Finance,  has  assessed  the 
scope,  preliminary  cost  estimates  and  preliminary  schedule  for  all  phases 
of  the  project;  and 

WHEREAS,  A  supplemental  appropriation  was  approved  to  construct 
the  expansion  of  the  existing  San  Andreas  Water  Treatment  Plant  to  180 
mgd.  capacity  at  a  cost  of  $21.0  million;  and 

WHEREAS,  and  additional  $14.0  million  is  needed  for  the 
construction  of  additional  improvements  and  to  meet  Increases  in 
construction  costs;  now,  therefore,  be  it 

RESOLVED.  That  the  Public  Utilities  Commission  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  Supplemental 
Appropriation  of  $14.0  million  from  1985  Nater  Revenue  Bond  Interest 
Earnings  (Appropriation  #32-885-007252-101-01)  for  the  construction  of 
the  San  Andreas  Water  Treatment  Plant  Expansion  to  180  mgd  (Appropriation 
#32-885-692756-101-02). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST  m 


Secretary,  Public  Utilities  Comjfhission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS.  The  Department  of  City  Planning  reviewed  the  Water  Department's 
proposal  to  expand  the  San  Andreas  Water  Treatment  Plant  1n  San  Mateo  County 
from  a  capacity  of  120  million  gallons  per  day  (mgd)  tO  180  mgd;  and 

WHEREAS.  The  Department  of  City  Planning  issued  a  Negative  Declaration 
concerning  the  environmental  Impacts  of  the  proposed 
expansion;  and 

WHEREAS,  The  Public  Utilities  Commission  has  reviewed  the  Negative 
Declaration  prepared  for  the  proposed  project;  NOW  THEREFORE  BE  IT 

RESOLVED,  That  the  Public  Utilities  Commission  approves  the  findings  of 
the  Negative  Declaration  concerning  the  environmental  Impacts  of  the  San 

Andreas  Water  Treatment  Plant  Expansion  U2  in  San  Mateo  County;  and  BE  IT 
FURTHER 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the  Board  of 

Supervisors  adopt  the  Negative  Declaration  for  San  Andreas  Water  Treatment 

Plant  Expansion  ttl  so  that  the  project  may  proceed. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST   14  1990 


at  its  meeting  of  ^ 


Secretary,  Public  Utilities  Commis 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF   SAN  FRANCI«CO 

RESOt-UTION  No  


WHEREAS,  Line  29-SUNSET  currently  operates  east  of  Third  Street  via  Keith, 
east  on  Fitzgerald,   south  on  Griffith,   and  west  on  Oilman  to  Third  Street;  and 

WHEREAS,    a  petition  signed  by  49   residents  was   submitted  to  Muni   in  1989, 
reguesting  that  service  be  changed  to  operate  via  the  existing  route  to 
Griffith  and  east  on  Oilman,   south  on  Giants  Drive  and  west  on  Ingerson,  north 
on  Jennings  and  west  on  Oilman,   so  as  to  serve  the  area  southwest  of  the 
current  terminal  loop;  and 

WHEREAS,   the  terrain  is  hilly  and  some  areas  south  of  Oilmman  are  more 
than  1/4  mile  from  the  current  route;  and 

WHEREAS,  the  proposed  route  would  make  Muni  service  more  accessible  to  the 
residents  of  the  area;  and 

WHEREAS,   a  neighborhood  meeting  was  held  on  14  Feb  90  attended  by 
approximately  25  people;  and 

WHEREAS,  most  of  those  present  were  in  favor  of  extending  the  route  so  as 
to  operate  on  Ingerson  in  the  westbound  direction,   so  long  as  service  is 
retained  on  Fitzgerald  in  the  eastbound  direction;  and 

WHEREAS,   operating  on  Hawes  rather  than  Jennings  would  have  the  advantage 
of  returning  the  29  to  Gilman  closer  to  the  current  route,    thus  reducing 
walking  distance  for  current  riders  who  might  wish  to  board  in  the  westbound 
direction  and  would  still  serve  the  majority  of  those  who  signed  the  original 
petition  to  change  the  route;  and 

WHEREAS,  this  change  in  service  would  not  require  an  increase  in  costs  for 
Muni  operations,  now,   therefore  be  it 

RESOLVED,  that  this  Commission  hereby  authorizes  and  directs  the  Municipal 
Railway  to  revise  line  29-SUNSET  to  operate  as  follows: 

Outbound  on  current  route  to  intersection  of  Griffith  Street  and  Gilman 
Avenue;   then  continuing  east  on  Gilman  Avenue  to  Giants'  Drive,   south  on 
Giants'  Drive  to  Ingerson  Avenue,  east  on  Ingerson  to  Hawes  Street,  north 
on  Hawes  to  Gilman,  west  on  Gilman  and  then  continuing  on  its  current 
route;  with  no  change  in  service  in  the  inbound  direction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     1 1  1990 


H  1990  . 
K^suOj  (J  o/JiJ^ 

Secretary,  Public  Utilities  Con^Hsii 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  0<^84 


WHEREAS,  The  16X-N0RIEGA  EXPRESS  currently  operates  weekday  peak  period 
service  between  Ortega  and  48th  Avenue  and  downtown;  and 

WHEREAS,  This  service  is  used  by  approximately  2,000  riders  daily;  and 

WHEREAS,  Riders  are  frequently  subject  to  overcrowding;  and 

WHEREAS,  The  73-LINCOLN  WAY  currently  operates  weekday  peak  period  service 
between  Sunset  Boulevard  at  Ocean  Avenue;  and 

WHEREAS,  This  service  is  lightly  used,  with  only  50  riders  per  day  riding 
south  of  Noriega  Street;  and 

WHEREAS,  The  Staff  of  the  Municipal  Railway  has  developed  a  proposal  for 
the  creation  of  a  16AX-N0RIEGA  "A"  EXPRESS  and  a  16BX-N0RIEGA  "•B"  EXPRESS  to 
replace  both  the  current  16X  and  partially  replace  the  73;  and 

WHEREAS,   The  routes  of  the  16AX  and  16BX  would  cover  all  of  the  current 
16X  route  and  those  parts  of  the  73  route  north  of  Noriega  Street  and  west  of 
9th  Avenue;  and 

WHEREAS,  This  proposal  was  explained  in  a  brochure  that  was  mailed  to 
residents  of  the  affected  areas;  and 

WHEREAS,  This  proposal  was  also  presented  at  three  neighborhood  meetings 
in  June  of  1990;  and 

WHEREAS,  Public  reaction  to  the  proposal  has  been  strongly  favorable;  and 

WHEREAS,  No  73-line  riders  would  be  left  without  service;  and 

WHEREAS,   73-line  riders  within  walking  distance  of  Noriega  Street  at 
Sunset  Boulevard  or  35th  Avenue,  points  north  of  Noriega  along  Sunset 
Boulevard,   and  on  Lincoln  Way  between  Sunset  Boulevard  and  Ninth  Avenue  would 
be  able  to  use  either  the  16AX  or  16BX;  and 

WHEREAS,  71L-HAIGHT-N0RIEGA  LIMITED  riders  on  Lincoln  Way  between  19th  and 
Ninth  Avenues  would  be  able  to  use  the  16BX  as  an  alternative  to  the  71L  which 
is  also  overcrowded  at  times;  and 

WHEREAS,  This  proposal  could  be  implemented  without  significant  changes  in 
operating  costs  and  peak  vehicle  requirements;  now  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  and  directs  the  Municipal 
Railway  to  establish  service  on  the  following  lines  during  weekday  peak 
periods  as  specified: 

16AX-N0RIEGA  "A"  EXPRESS;     Morning  peak  period  service  only:   From  Ortega 
Street  at  48th  Avenue  via  Ortega,   47th  Avenue,   Noriega  Street,  Sunset 
Boulevard,   36th  Avenue,  Lincoln  Way,  Kezar  Drive,  John  F.   Kennedy  Drive, 
Oak  Street,   Franklin  Street,  Golden  Gate  Avenue  and  Market  Street  to 
Fourth  Street;     Evening  peak  period  service  only:     From  Cyril  Magnin 
Street  at  Market  via  Cyril  Magnin,  Market,  Turk,  Gough,   Fell,  John  F. 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. . 


90-0284 


Kennedy  Drive,   Kezar  Drive,   Lincoln  Way,   37th  Avenue,   Sunset  Boulevard, 
Noriega  Street,   Lower  Great  Highway  and  Ortega  Street  to  48th  Avenue; 
Inbound  express  area:     Lincoln  at  19th  Avenue  to  Oak  at  Franklin;  outbound 
express  area:     Fell  at  Gough  to  Lincoln  at  19th; 

16BX-N0RIEGA  NORIEGA  "B"  EXPRESS:     Morning  peak  period  service  only:  From 
Noriega  Street  at  35th  Avenue  via  Noriega,   22nd  Avenue,   Lincoln  Way,  Kezar 
Drive,  John  F.   Kennedy  Drive,   Oak  Street,   Franklin  Street,  Golden  Gate 
Avenue  and  Market  Street  to  Fourth  Street;     Evening  peak  period  service 
only:     From  Cyril  Magnin  Street  at  Market  via  Cyril  Magnin,  Market,  Turk, 
Gough,   Fell,  John  F.   Kennedy  Drive,   Kezar  Drive,  Lincoln  Way,   23rd  Avenue 
and  Noriega  Street  to  Sunset  Boulevard; 

Inbound  express  area:     Lincoln  at  9th  Avenue  to  Oak  at  Franklin; 
Outbound  express  area:     Fell  at  Gough  to  Lincoln  at  9th  Avenue; 

and,  be  it  further 

RESOLVED,  That  in  order  to  implement  these  changes  this  Commission  hereby 
authorizes  the  discontinuance  of  service  at  all  times  on  lines  16X-N0RIEGA 
EXPRESS  and  73-LINCOLN  WAY;   and  be  it  further 

RESOLVED,  That  this  Commission  respectfully  requests  the  Board  of 
Supervisors,   in  accordance  with  Section  3.595  of  the  City  Charter,   not  to 
disapprove  the  aforementioned  changes  in  service. 


7527P  8/1/90 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atitsmeetingof  AUGUST     H  1990 


Secretary,  Public  Utilities  Cornmiss 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  Q/^So 


WHEREAS.  The  Municipal  Railway  received  over  $88  million  in 
federal  capital  and  operating  assistance  in  1988/89;  and 

WHEREAS.  There  is  considerable  competition  for  federal  transit 
funds  among  transit  properties,  and  San  Francisco  must  continue  to  escalate 
its  efforts  in  order  to  assure  appropriate  funding  for  the  Municipal  Railway; 
and 

WHEREAS,  A  continued  presence  in  Washington,  D.C.,  1s  required  to 
actively  promote  the  PUC's  interest  within  federal  agencies  and  government 
bodies,  and  to  facilitate  the  processing  of  Muni  grant  applications  with 
UMTA;  and 

WHEREAS.  The  services  of  Smith  Dawson  Associates.  Inc.. 
(hereinafter  referred  to  as  Consultants),  were  engaged  by  the  City  and  County 
of  San  Francisco,  through  Its  Public  Utilities  Commission,  on  January  17, 
1983,  to  serve  as  the  PUC's  federal  agency  liaison,  advocate,  and  advisor;  and 

WHEREAS,  The  Consultant  has  been  effective  in  the  performance  of 
its  services;  and 

WHEREAS,  The  Consultant's  contract  expires  June  30,  1990;  and 

WHEREAS,  It  has  been  determined  that  PUC  requires  the  Consultant's 
services  through  June  30,  1991,  now,  THEREFORE  be  it 

RESOLVED.  That  the  Assistant  General  Manager,  Finance,  is 
authorized  to  execute  the  Professional  Services  Contract  between  the  City  and 
County  of  San  Francisco,  through  its  Public  Utilities  Commission,  and  Smith 
Dawson  Associates,  Inc.    The  contract's  duration  is  365  calendar  days  and 
expires  on  June  30,  1991.    Upon  availability  of  funds,  this  will  be  payable 
monthly  at  a  rate  of  $4,583.33  per  month  with  a  total  contract  cost  of 
$55,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    AUGUST    14  1990  


Secretary,  Public  Utilities  Comifiission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  S^'^(}2&{i 


HHEREAS.  The  San  Francisco  Public  Utilities  Commission  believes  It 
is  appropriate  to  encourage  mass  transit  ridership  by  adopting  innovative  fast 
pass  privilege  and  transfer  policies;  and 

HHEREAS.  The  Board  of  Supervisors  has  approved  a  fare  schedule 
which  enables  Muni  to  accept  Bulk  Sales  and  Non-Bulk  Regional 
Passes/Transfers;  and 

HHEREAS.  This  Commission  in  Resolutions  89-0182  and  90-0002 
authorized  the  PUC  General  Manager  to  enter  into  agreements  with  other 
regional  agencies;  now  THEREFORE  be  It 

RESOLVED,  That  the  General  Manager  of  the  Public  Utilities 
Commission  is  authorized  to  continue  transfer  agreements  with;    1)  the  City  of 
Vallejo;  2)  The  Golden  Gate  Bridge,  Highway,  and  Transportation  District  to 
accept  transfers  for  Golden  Gate  ferry  passengers;  and  3)  agencies  operating 
in  behalf  of  the  Eastbay  Ferries  to  accept  transfers  for  ferry  passengers 
through  June  30,  1991,  under  the  terms  stipulated  in  the  Muni  Fare  Schedule. 


KK:lms/1585M 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of    AUGUST    H  1990 


Secretary,  Public  Utilities  Commmsion 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.^  Qli^MT 


HHEREAS.  The  San  Francisco  Public  Utilities  Commission  requests  $52.1 
million  of  regional  funds  to  finance  the  1990-91  operations  and  capital 
improvements  of  the  Municipal  Railway;  and 

WHEREAS.  The  San  Francisco  Public  Utilities  Commission  is  an  eligible 
claimant  for  Urban  Mass  Transportation  Administration  Section  8  Planning  funds 
allocated  by  the  Metropolitan  Transportation  Commission;  and 

WHEREAS.  The  San  Francisco  Public  Utilities  Commission  proposes  to  claim 
TDA  Article  3  monies,  TDA  Article  4  monies.  TDA  Article  4.5  monies  TDA  Article  8 
monies.  AB  1107  half-cent  sales  tax  revenues,  and  possibly  Section  9  Operating 
Revenues  for  FY  1990-91;  and 

WHEREAS,  The  actual  distribution  of  1990-91  transit  operating  assistance  to 
Alameda  Contra  Costa  Transit  (AC  Transit),  Bay  Area  Rapid  Transit  (BART) 
District,  and  the  Municipal  Railway  Is  subject  to  the  recommendations  of  the  AB 
842  Transit  Finance  Policy  Committee;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  Is  an  eligible 
claimant  for  BART  half-cent  sales  tax  revenues  and  Transportation  Development  Act 
funds  pursuant  to  provisions  of  the  California  Public  Utilities  Commission  Code 
Sections  29142.4  and  99260  et.  seq.,  respectively;  and 

WHEREAS,  The  San  Francisco  Public  Utilities  Commission  has  met  the 
Metropolitan  Transportation  Commission  (MTC)  requirements  for  fund  eligibility, 
including  participation  in  the  Transit  Operating  Coordinating  Council  (TOCO  and 
the  maintenance  of  fare  levels  sufficient  to  comply  with  requirements  of  AB  1107 
in  the  year  for  which  sales  tax  funds  are  requested;  and 

WHEREAS.  As  part  of  the  allocation  of  AB  1107  funds  for  the  1990-91  fiscal 
year,  the  Bay  Area  Rapid  Transit  (BART)  District  committed  to  reimburse  the 
Municipal  Railway  the  calculated  value  of  "feeder"  trips  made  on  Muni  to  and  from 
BART;  and 

WHEREAS.  This  commitment  for  fiscal  year  1990-91  by  BART  to  Muni  is 
estimated  to  be  about  $1.5  million;  and 

WHEREAS,  This  reimbursement  is  included  in  the  1990-91  budgeted  revenues; 
now.  THEREFORE,  be  It 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Commission,  is  authorized  to  apply  for,  accept,  and  expend  up  to  $3.3  million  of 
Bridge  Toll  funds  for  SFMRIC  lease  payments  and  $52.1  million  of  regional  funds 
such  as  Urban  Mass  Transportation  Administration  Section  8  and  Section  9 
operating  revenues.  Transportation  Development  Act  (TDA)  Articles  3.  4,  8,  and 
4.5,  and  AB  1107  half-cent  sales  tax  revenues  for  1990-91  Municipal  Railway 
operations  and  capital  improvements,  including  $0.8  for  a  Capital  Improvement 
Allowance  to  complete  construction  of  the  J-Line  Connection;  and  be  It  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public  Utilities 
Commission,  is  authorized  to  apply  for.  accept,  and  expend  approximately  $1.5 
million  of  BART  District  funds  for  reimbursement  of  "feeder"  trips  made  on  Muni 
to  and  from  BART  stations  In  San  Francisco;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Commission  is  authorized  to  furnish  whatever  additional  Information  might  be 
requested  by  the  Metropolitan  Transportation  Commission  In  connection  with  this 
request . 

GB:lsm/6170G 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    AUGUST    14  1990 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Ciry  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTrON  No. 


WHEREAS,   On  July  1,    1980,    the  California  Department  of 
Transportation  (Caltrans)  and  the  Southern  Pacific  Transportation  Company 
(SP)   entered  into  an  agreement  (Master  Contract)   to  preserve  and  continue 
rail  passenger  service  between  San  Jose  and  San  Francisco,   for  an  initial 
term  of  10  years  which  ended  on  June  30,   1990;  and 

WHEREAS,  On  July  1,   1980,   Caltrans,   San  Mateo  County  Transit 
District   (SamTrans),   Santa  Clara  County  Transit   (SCCTD)   and  the  City  and 
County  of  San  Francisco  (CCSF)  approved  a  Cooperative  Agreement  to  pay  a 
share  of  the  operating  cost  of  the  Master  Contract;  and 

WHEREAS,   Section  1(E)   of  the  Cooperative  Agreement  provides  that 
its  term  shall  be  ten  years  and  shall  be  renewed  thereafter  in  accordance 
with  the  options  that  may  be  exercised  to  extend  the  life  of  the  Master 
Contract;  and 

WHEREAS,  Caltrans,   the  Peninsula  Corridor  Study  Joint  Powers 
Board,   and  governing  boards  of  Samtrans  and  SCCTD  have  heretofore 
approved  Amendment  No.   3  to  Cooperative  Agreement  RM-4,  providing  for  a 
renewal  of  the  Agreement  to  coincide  with  the  extended  term  of  the  Master 
Contract  and,   in  compliance  with  Section  1(D)  of  the  Cooperative 
Agreement,   to  update  the  funding  ratio  of  the  local  share  annual  portion 
of  the  estimated  net  operating  expenses  incurred  under  the  Master 
Contract;  and 

WHEREAS,  Caltrans  and  SP  have  agreed  to  a  short-term  extension  of 
their  contract  providing  rail  passenger  service  between  San  Jose  and  San 
Francisco  beyond  June  30,   1990  (Amendment  No,   20),  and 

WHEREAS,  Amendment  No .   3  will  require  a  substantial  increase  in 
the  Municipal  Railway  FY  90/91  budget  to  meet  the  financial  obligation  of 
CCSF  to  support  peninsula  commute  service;  and 

WHEREAS,  The  Public  Utilities  Commission  has  reviewed  and 
discussed  the  provisions  contained  in  Amendment  No.  3;  now,   therefore,  be 
it 

RESOLVED,  That  this  Commission  concurs  in  the  approval  of 
Amendment  No.   20  to  the  Master  Contract  and  Amendment  No.   3  to  the 
Cooperative  Agreement  and  authorizes  the  Public  Utilities  Commission 
General  Manager  to  recommend  to  the  Board  of  Supervisors  to  approve 
Amendment  No.   20  of  the  Master  Contract  and  Amendment  No.   3  of  the 
Cooperative  Agreement  RM-4,  both  effective  July  1,   1990;  and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Municipal  Railway  supplemental 
appropriation  in  the  amount  of  $366,782.00  from  any  legally  available 
source  of  funds  to  pay  the  additional  cost  associated  with  financial 
obligation  under  Amendment  No.   3  to  Cooperative  Agreement  RM-4. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
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at  its  meeting  of 


/AUGUST    14  1990 


Secretary,  Public  Utilities  Col 


mission 


PUBLIC  UTILITIES  COMMISSION 

cn>  ANu  couNrv  of  san  francisco 

RESOLUTION  No.      f)  f^^-Q^^l^fj 


WHEREAS.  The  Secretary  of  Transportation  is  authorized  to  make  monies 
available  pursuant  to  the  Urban  Mass  Transportation  Act  of  1964,  as  amended, 
for  mass  transportation  projects;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and  County  of  San 
Francisco,  is  an  eligible  claimant  for  operating  subsidies  and  capital 
assistance  projects  pursuant  to  Section  9  of  the  Urban  Mass  Transportation  Act 
of  1964,  as  amended;  and 

WHEREAS,  The  contract  for  financial  assistance  will  impose  certain 
obligations  upon  the  applicants,  including  the  provision  by  it  of  the  local 
share  of  project  costs;  and 

WHEREAS,  It  is  required  by  the  U.S.  Department  of  Transportation  in 
accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act  of  1964.  that  in 
connection  with  the  filing  of  an  application  for  assistance  under  the  Urban 
Mass  Transportation  Act  of  1964,  as  amended,  the  applicant  give  an  assurance 
that  it  will  comply  with  Title  VI  of  the  Civil  Rights  Act  of  1964  and  the  U.S. 
Department  of  Transportation  requirements  thereunder;  and 

WHEREAS,  It  is  the  goal  of  the  applicant  that  disadvantaged  business 
enterprises  be  utilized  to  the  fullest  extent  possible  in  connection  with  this 
project,  and  that  definitive  procedures  shall  be  established  and  administered 
to  ensure  that  disadvantaged  businesses  shall  have  the  maximum  possible 
opportunity  to  compete  for  contracts,  supplies,  equipment  contracts,  or 
consultant  and  other  services;  and 

WHEREAS.  Section  9  is  a  formula-apportioned  resource  that  may  be  used 
for  any  eligible  planning,  capital,  and  operating  purposes;  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  (MTC)  is  preparing  a 
regional  grant  application  for  Section  9  capital  and  operating  assistance 
funding  in  FY  1990-1991 ;  and 

WHEREAS,  The  Municipal  Railway's  projects  that  are  included  in  the 
regional  grant  application  are  high  priority  Municipal  Railway  capital 
improvements  in  the  current  Short  Range  Transit  Plan,  now,  therefore  be  it 


r 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  9G' 


RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission,  is  authorized  to  apply  for,  accept,  and  expend 
$15,540,272  UMTA  Section  9  capital  assistance  funds  and  $3,885,068  from  local 
match  funds  such  as  State  Transit  Capital  Improvement  funds,  State  Transit 
Assistance  funds.  Bridge  Toll  Net  Revenues  funds.  Gas  Tax  Revenues,  Hetch 
Hetchy  revenues,  Transit  Impact  Development  Fee  revenues.  San  Francisco 
Municipal  Railway  Improvement  Corporation  funds,  and/or  San  Francisco  County 
Transportation  Sales  Taxes  for  the  following  Municipal  Railway  projects: 
Fixed  Facility  Rehabilitation,  Miscellaneous  Maintenance  and  Repair  Equipment, 
Non-Revenue  Vehicles,  Data  Processing  and  Office  Equipment,  F-MARKET  Streetcar 
(PCC)  Renovation,  Trolley  Overhead  Reconstruction,  and  Replace  24th  and  Utah 
Street(s)  Shops  as  detailed  in  Attachment  A;  and  be  it  FURTHER 

RESOLVED.  That  the  Assistant  General  Manager  of  Finance.  Public 
Utilities  Commission  is  authorized  to  execute  and  file  an  application  on 
behalf  of  the  City  and  County  of  San  Francisco  with  the  U.S.  Department  of 
Transportation  to  aid  in  the  financing  of  planning,  capital,  and/or  operating 
assistance  projects  pursuant  to  Section  9  of  the  Urban  Mass  Transportation  Act 
of  1964,  as  amended;  and  be  It  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public 
Utilities  Commission  is  authorized  to  execute  and  file  with  such  application 
an  assurance  or  any  other  document  required  by  the  U.S.  Department  of 
Transportation  effectuating  the  purpose  of  Title  VI  of  the  Civil  Rights  Act  of 
1964;  and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  furnish  whatever  additional  information 
might  be  requested  by  the  funding  agencies  in  connection  with  this  request; 
and  be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  Commission  is 
authorized  to  set  forth  and  execute  affirmative  disadvantaged  business 
policies  in  connection  with  the  project's  procurement  needs;  and  be  it  further 

RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  are  requested  to  advance  project  funds  if  required  for 
this  federal  grant;  and  be  it  further 

RESOLVED,  That  the  Directors  of  the  San  Francisco  Municipal  Railway 
Improvement  Corporation  are  requested  to  allocate  local  match  financing  as 
needed  for  this  federal  grant  if  the  required  matching  monies  are  not  obtained 
from  the  State  of  California  or  through  Metropolitan  Transportation  Commission 
al located  resources . 


6224G 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


WHEREAS,  The  City  Attorney  has  recommended  that  the 


litigation  entitled  Kirsten  Ann  Larusson  v.   City  and  County  of 


San  Francisco,   et  al. .   Superior  Court  No.   859-963,  be  settled  for 
the  amount  of  $143,825.00,  and 

WHEREAS,  Such  settlement  is  in  the  best  interest  of  the  City 
and  County  of  San  Francisco,  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  approves  settlement  of  said 
litigation  in  the  amount  of  $143,825.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


I'ST    1  ?  mo 


Secretary.  Public  Utilities  Cq^mis ston 


CITY   AND   COUNTY   OF   SAN  FRANCISCO 


PUBLIC  HEARING, 


No.  8 


To  Consider  an  Amendment  to 
the  Urban  Mass  Transportation 
Administration   (UMTA)  Grant 
No.  CA-90-X223. 


2:47   o ' clock  p.m. 
Tuesday ,    August   14 ,  1990 
Room  282,    City  Hall 
San  Francisco,  California 


Reported  by: 
CHRISTINE  M.  CLARKE 


ADAMS  REPORTING 
16   Farm  Road 
San  Rafael,    California  94903 
(415)  472-0350 
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PUBLIC    UTILITIES    COMMISSIONERS  PRESENT 

Rod el   E .    Rodis ,  President 
Sherri  Chiesa,   Vice  President 
H.    Welton  Flynn,  Cominissioner 
Gordon  Chin ,  Commissioner 
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TUESDAY ,     AUGUST    14,1990  2:470' CLOCK  P.M. 

 OOO  

PRESIDENT  RODIS :      We  have  a  special   order  of 
business.    Financial  Management,    Item  8,    a  public 
hearing  to  consider  an  amendment  to  the  Urban  Mass 
Transportation  Administration    (UMTA)    Grant  CA-90-X223 
to  modify  the  scope  of  the  Woods  Expansion  and 
Redevelopment  Project  to  include  a  new  expansion  site 
at  Indiana  and  Army  Streets  and  a  comprehensive 
Municipal  Railway  Maintenance  Functional  Analys is , 

Ed. 

MR.    HARRINGTON:      Good  afternoon, 
Commissioners.     Ed  Harrington,   Financial  Director  for 
the  PUC. 

The  reason  we're  having  a  public  hearing  today 
is  that   for  those  of  you  who  remember,    several  years 
ago  we  were  talking  about  the  Woods  site  being  expanded 
either  up  or  next  door  to  the  Tubbs  site,    a  very 
limited  expansion  of  the  Woods  site.      Since  that  time , 
we  have  purchased  the  Islais  Creek  Annex  site  and  we 
are  now  talking  about  a   12-acre  site  that's  about  five 
blocks  away  from  Woods  as  opposed  to  something  that's 
directly  across  the  street.      That   12   acres  now  gives  us 
the  opportunity  to  carry  out  a  much  more  comprehens ive 
plan   for  how  we  maintain  our  diesel  coaches.     At  least 


ADAMS  REPORTING 


(415)  472-0350 


1 
2 
3 
4 
5 
6 
7 
8 
9 
10 
11 
12 
13 
14 
15 
16 
17 
18 
19 
20 
21 
22 
23 
24 
25 


that's   the    focus   of   the    Islais    Creek  site. 

The   Islais  Creek  site   is  the   Indiana  and  Army 
Streets  site  that's  referred  to  in  this  action  here. 
The   idea  and  the  reason   for  this  publ ic  hearing   is  that 
the  grant  application   from  a  number  of  years  ago  only 
referred  to  the  Woods  site  specifically  as  those  blocks 
at  Tubbs  and  where  Woods  is.     We  are  now  talking  about 
a  more  comprehensive  scope  and  the  Islais  Creek  site 
being  also  part  of  the  design  package  we ' re  dealing 
with . 

For  UMTA  purposes ,    we  must  have  a  publ ic 
hearing  to  discuss  the  scope  of  this  from  the 
standpoint  of  what  someone  did  several   years  ago  and 
that • s  the  reason  for  this  publ ic  hearing . 

PRESIDENT  RODIS:     The  public  hearing  is  open. 
Is  there  anyone  who  would  like  to  speak  to  this  issue? 

If  none,    then  the  public  hearing  is  closed. 

Thank  you. 

SECRETARY  BOLDRIDGE :      We  need  to  vote  on  this . 
COMMISSIONER  FLYNN:     We  need  to  vote. 
PRESIDENT  RODIS:     We  need  to  vote? 
COMMISSIONER  FLYNN:  Yes. 
PRESIDENT   RODIS:  Okay. 

COMMISSIONER  FLYNN:     Move  the  resolution. 
VICE   PRESIDENT  CHIESA:  Second. 
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PRESIDENT    ROUIS :       It's    been    moved    and  seconded 
that  we  approve  the  resolution.      All  those   in  favor, 
say   " aye . " 

So  approved . 

[Whereupon,   the  proceedings  in  the  above  item 
concluded  at  2:50  o'clock  p.m.] 
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)  ss .  ' 
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STATE    OF    CALIFORNIA  ) 
COUNTY   OF   CONTRA  COSTA 

I,   CHRISTINE  M.   CLARKE,   duly  authorized  to 
administer  oaths  pursuant  to  Section  8211  of  the 
California  Code  of  Civil  Proceure ,   do  hereby  certify 
that  the  foregoing  proceedings  were  reported  by  me  and 
was  thereafter  transcribed  under  my  direction. 

I  further  certify  that  I  am  not  of  counsel  or 
attorney  for  either  or  any  of  the  parties  in  the 
foregoing  action,  nor  in  any  way  interested  in  the 
outcome  of  the  cause  named  in  said  caption. 

Executed  this    ^£cC  day  of  V^^g^^^C^^^ty 


1990. 


CHRISTINE  M.  CLARKE 


San  Francisco  Water  department 


MEMORANDUM 


DATE: 


August  20,  1990 


TO: 


Thomas  J.  Elzey 

General  Mana^r,  Public  Utilities  Commission 


SUBJECT 


FROM: 


John  P.  Mul  1  anenh k 
General  Manager^H' 


Monthly  Report  o\  July\Acti vi ti es 


OPERATIONS 


Storage.    The  month-end  status  of  local  storage  reservoirs  is  shown  on 
the  accompanying  Figure  1.    The  storage  levels  in  the  Peninsula  Division 
reservoirs  at  the  end  of  July  amounted  to  20.5  billion  gallons  or  697,  of 
capacity.    This  is  higher  than  the  19.9  or  67%  at  the  end  of  June.  For 
the  Suburban  system  as  a  whole,  storage  amounted  to  38.3  billion  gallons 
or  49X  of  capacity,  compared  to  44.7  billion  gallons  or  58%  of  capacity 
at  the  same  time  last  year. 

Production.    Water  supplied  by  Hatch  Hetchy  and  the  production "of  local 
water  treatment  plants  are  shown  on  the  accompanying  Figure  2. 

Deliveries.    Gross  water  deliveries  to  San  Francisco  customers  and  the 
suburban  area  are  displayed  on  the  accompanying  Figure  3. 


Rationing  Program 

Although  the  mandatory  rationing  program  was  adopted  by  the  Commission  on 
May  8th,  it  was  not  anticipated  that  the  full  benefit  of  program  savings 
would  be  realized  until  the  billing  cycle  encompassing  the  full  months  of 
June  and  July  was  completed.    Percentage  savings  figures  released  for  the 
month  of  July  show  a  23.74%  system-wide  savings  with  the  suburban 
customers  exceeding  their  goal  of  25%  (27.90%)  and  the  City  customers  not 
meeting  their  goal  of  15%  (13.35%).    It  should  be  remembered  that  these 
savings  were  achieved  on  a  voluntary  basis  since  the  excess  use  charges 
were  not  designed  to  be  assessed  until  meter  readings  taken  on  and  after 
August  1st.    Customers  who  did  not  adhere  to  their  allotment  schedule 
during  this  billing  cycle,  would,  presumably,  receive  excess  use  charges 
on  their  next  bill  which  should,  it  is  hoped,  motivate  them  to  begin  to 
conserve  thereby  increasing  the  savings  figure. 


DEPARTMENT  ACTIVITIES 


Mater  Conservation 


*^^^^r  conservation  messages  began  during  the  month  of  July  on 
KGO  Radio.    An  individual  spot  was  run  for  a  two-week  period,  followed  by 
a  week,  hiatus,  followed  by  a  new  message  for  an  additional  two  weeks 
Similar  spots  will  continue  in  this  sequence  through  October 
Discussions  have  also  been  initiated  with  KEST.  an  Asian  multilingual 
station  in  the  Bay  Area  and  KIOI,  a  Spanish-speaking  station  to  carry  the 
same  messages  in  their  respective  languages.    KEST  is  unique  in  that  it 
will  actually  broadcast  the  message  in  six  different  Asian  languages. 

The  Garden  for  the  Environment  was  dedicated  and  opened  to  the  public  on 
July  28th.    The  Water  Department  was  the  major  financial  sponsor  of  this 
project  which  will  serve  as  an  ongoing  demonstration  of  Xeriscape 
techniques  consistent  with  generating  substantial  water  savings  in  garden 
and  landscaping  areas.    This  facility  is  open  to  the  public  every  day. and 
IS  located  at  the  corner  of  7th  and  Lawton. 

The  Water  Conservation  Section  has  also  been  involved  in  the  development 
of  various  Muni  bus  cards,  Water  Department  billing  inserts  and  other 
public  information  vehicles  to  get  the  conservation  message  to  our 
customers.    It  has  generated  television  news  coverage  on  the  opening  of 
the  demonstration  garden,  and  has  participated  in  the  selections  of 
Xeriscape  efficient  gardens  that  are  featured  on  a  weekly  basis  on  KGO 
Channel  7. 


This  Section  continues  to  also  work  with  the  PUC  Community  Affairs  Unit 
in  the  development  of  a  water  newsletter  and  the  creation  of  a  Water 
Department  Speaker's  Bureau,  in  the  development  of  public  service 
announcements  for  both  radio  and  television,  and  the  development  of  a 
slide  show  that  can  used  in  conjunction  with  Water  Department  speakinq 
engagements.  ^'  a 


Infrastructure 


The  San  Francisco  Planning  Commission  approved  the  Department's  request 
for  a  Negative  Declaration  on  the  Phase  II  Expansion  efforts  at  the  San 
Andreas  Water  Treatment  Plant.    The  Water  Department  is  working  in 
conjunction  with  Planning  Department  staff  to  complete  an  EIR  on  repair 
and  replacement  of  the  Calaveras  pipeline  and  appurtenances.    A  final 
determination  was  made  on  the  cause  of  the  break  to  the  San  Andreas  #3 
Pipeline  in  South  San  Francisco,  and  a  decision  has  been  made  relative  to 
the  replacement  of  approximately  12  miles  of  this  pipeline  to  obviate 
potential  recurrent  breaks  to  this  line. 
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Water  SuddIv 


1.  Hetch  Hetchy  water  import:    An  average  of  294.3  million  gallons  per 
day  (MGD)  for  the  month  of  July. 

2.  Sunol  Valley  Filtration  Plant  treated  8.4  MGD. 
San  Andreas  Filtration  Plant  treated  48.2  MGD. 

3.  Deliveries  (MGD  average): 

July  1990  -  270.7)  12.7  percent  less 

July  1989  -  310.1) 

July  1990  -  270.1)  21.5  percent  less 

July  1977  -  345.0) 

12  months  preceding 

August  1,  1990    -    246.8)  7.4  percent  more 

August  1 .  1989    -  229.9) 

4.  Storage  (million  gallons)  as  of  August  1: 


1989 


1990 


Increase 
-  Decrease 


X  Full 
Caoaci  tv 


Alameda  Div.  (Capacity  48.014) 


25.820 


17,765 


-  8.055 


37 


Peninsula  Div.  (Capacitv  29.783) 


18.920 


20.545 


1,625 


69 


Total  (Maximum  Capacity  77.797) 


44.740 


38,310 


-  6,430 


49 
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CONTINUING  PROGRAMS 


Leases  and  Permits.    The  lease  payments,  royalties  or  percentage  of 
revenue  received  during  the  month  of  July  from  accounts  listed  below 
as  follows: 


Santa  Clara  Sand  and  Gravel  $  47,275.33 

Sunol  Golf  Course  59,947.69 

Crystal  Springs  Golf  Course  54,129.99 

Mission  Valley  Rock  75.848.14 


Flushing.    Water  main  flushing  will  be  done  on  an  as-needed  basis. 
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MINUTES 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY   OF   SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,   City  Hall 
2:00  P.M. 
August  28,  1990 

COMMISSIONERS 
Rodel  E .   Rodis ,   Pres iden t 
Sherri  Chiesa,  Vice  President 


H.  Welton  Flynn 


Arthur  V.  Toupin 


Gordon  Chin 


DEPARTMENTS 


BUREAUS 


Hetch  Hecchy  Project 


Energy  Conservation 


Municipal  Railway " 


Engineering  and 
Construct  ion  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J .    El zey 


GENERAL  MANAGER 


Romaine  a.  Boldridge 


SECRETARY 


90-145 


call  to  Order:     2:15  P.M. 


Present:     President  Rodel  E.  Rodis,  Vice  President  Sherri  Chiesa, 
Commissioner  Arthur  V.  Toupin,  Commissioner  Gordon  chin 

Excused :     Commissioner  H .  Wei  ton  Flynn 


On  motion  of  Chiesa,  seconded  by  Toupin,  the  Minutes  of  the  regular 
meeting  of  August  14,   1990  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Chiesa,   seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

90-0291       MR        Approving  collection  of  charges  for  damages  against 
the  San  Francisco  Municipal  Railway  from 
miscellaneous  debtors  in  the  amount  of  $3,339.69, 
for   the  month  of  July,  1990. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Toupin,  Chin 


On  motion  of  Chiesa,   seconded  by  Chin,    the  follow- 
ing resolution  was  adopted: 

90-0292       WD        Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2041,   12-Inch  Ductile  Iron  Main  Installation  in 
Divisadero  Street  between  Page  street  and  Golden 
Gate  Avenue,   in  the  net  amount  of  $303,725,   to  Shaw 
Pipeline  Inc.,  Contractor. 

VOTE;     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Chiesa,   seconded  by  Chin,    the  follow- 
ing resolution  was  adopted: 

90-0293       WD        Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2049,   8-Inch  Ductile  Iron  Main  Installation  in 
Octavia  Street  between  Market  and  Fulton  Streets,  in 
the  nec  amount  of  $210,500,   to  Uniacke  Construction, 
Inc.,  Contractor. 

VOTE:     Ayes   -  Rodis,   Chiesa,   Toupin,  Chin 


On  motion  of  Chiesa,   seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

90-0294       WD         Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2056,  Bay  Division  Pipelines  No.  1  and  2  -  Timber 
Trestle  Repairs,  in  the  amount  of  $298,485,  to  Stacy 
and  Witbeck,   Inc.,  Contractor. 

VOTE:     Ayes  -  Rodis,  Chiesa,   Toupin,  Chin 
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On  motion  of  Chiesa,  seconded  by  Chin,  the  follow- 
ing  resolution  was. adopted: 

Awarding  Hetch  Hetchy  Contract  No.  HH-815R,  Hetch 
Hetchy  Security  Lock  System,  in  the  amount  of 
$51,928.75,    to  Advanced  Design,  Contractor. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  chin 


On  motion  of  Chiesa,  seconded  by  Chin,  the  follow- 
ing resolution  was  adopted: 

Approving  debit  modification  in  the  amount  of 
$136,571.88,   for  additional  work  as  set  forth  in 
Contract  Modification  No.   1  to  San  Francisco  Water 
Department  Contract  No.  WD-1950,  Millbrae 
Headquarters  -  Auto  Shop  and  Warehouse  Replacement. 

VOTE:     Ayes  -  Rodis,   Chiesa,   Toupin,  Chin 


On  motion  of  Chiesa,   seconded  by  Chin,   the  follow- 
ing resolution  was  adopted: 

Requesting  the  Mayor  and  the  Board  of  Supervisors  to 
approve   the  immediate  filling  of  the  Water 
Department  7254  Automotive  Machinist  Supervisor  I 
position  whi  ch  became  vacant  on  June  30,  1990. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Chiesa,   seconded  by  Chin,    the  follow- 
ing resolution  was  adopted: 

Approving   the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indica ted  on  the 
Temporary  Employment  Activity  Roster,    for   the  month 
of  July  1990. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Toupin,   seconded  by  Chin,    the  follow- 
ing resolution  was  adopted: 

Authorizing   the  General  Manager  of  Public  Utilities 
to  execute  a  Professional  Services  Agreement  with 
Murray,   Burns  and  Kienlen,  for  a  period  of  one  year 
from  contract  certification,   in  an  amount  not  to 
exceed  $100,000,   to  perform  an  engineering  and 
hydrological  evaluation  of  water  rights  on  the 
Tuolumne  River  Basin. 

VOTE:     Ayes  -  Rodis,  chiesa,  Toupin,  Chin 
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RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  .adopted: 

Approving  the  transfer  of  legal  services  from  the 
law  firm  of  Downey,  Brand,  Seymour  &  Rohwer  to  the 
law  firm  of  Grueneich,   Ellison  and  Schneider,  for 
the  provision  of  legal  services  pertaining  to  the 
obtaining  of  additional  water  supplies  and  related 
matters . 


VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Chin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted: 

90-0301       MR        Adopting  the  San  Francisco  Municipal  Railway 

Short-Range  Transit  Plan  and  Capital  Improvement 
Program  for  1990-99. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Toupin,  seconded  by  Chiesa,  the  follow- 
ing resolution  was  adopted : 

Authorizing   the  Municipal  Railway  to   join  with  other 
Regional  Transit  Association  operators  in  providing 
fifty   (50)   free  regional   transit  passes  for 
unlimited  rides  on  Bay  Area  transit  systems, 
including   the  Municipal  Railway,   from  October  1, 
1990   through  September  30,   1991,   as  part  of  the  KPIX 
Television,   KCBS  Radio  and  The  San  Francisco 
Examiner  Newspaper  1990   "Beat  the  Backup"  campaign 
promoting   the  use  of  public  transit  in  the  San 
Francisco  Bay  Area. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Chin,   seconded  by  Toupin,   the  follow- 
ing  resolution  was  adopted: 

-0303       MK        Authorizing  the  General  Manager  of  Public  Utilities 
to  enter   into  an  agreement  with  Western  Security 
Bureau,   Inc.   to  provide  covert  observers  for  cable 
car   revenue  collections,   at  a  cost  not  to  exceed 
$20,000. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 


On  motion  of  Toupin,   seconded  by  Chin,    the  follow- 
ing resolution  was  adopted: 

90-0304       UEB       Requesting  Board  of  Supervisors'   approval  to  extend 
the  time  for  award  of  Municipal  Railway  Contract  No. 
MR-869,   Potrero  Facility  Rehabilitation, 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin,  Chin 
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RESOLUTION 
NO. 


On  motion  of  Chiesa,  seconded  by  Toupin,  the  follow- 
ing resolution  was. adopted: 

90-030b      UEB      Authorizing  the  Utilities  Engineering  Bureau  to 
request  proposals,  select  and  recommend  suitable 
consulting  engineering  firm{s)  to  provide  the 
required  engineering  services  to  perform  a 
structural  study  of  the  Old  Moccasin  Powerhouse. 

VOTE:     Ayes  -  Rodis,  Chiesa,  Toupin 
Noes  -  Chin 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


**************** 


Introduction  of  Old  Business 
Fencing 

Commissioner  Toupin  remarked  on  the  good  results  that  have  developed 
at  the  Presidio  and  Flynn  Divisions  in  terms  of  graffiti.     He  stated 
tnat  It  appears  that  graffiti  had  been  reduced  by  99%  due  to  fencing 
of   those  yards.     Having  had  such  good  success  with   the  Presidio  and 
Flynn  aivisions,   Commissioner  Toupin  asked  whether  staff  should 
accelerate  the  process  and  do  more  than  one  yard  at  a  time. 

Mr.   Johnny  Stein,  Acting  General  Manager,  Municipal  Railway,  replied 
that  staff  had  looked  at  accelerating  the  fencing  projects.  Mr 
Stein  stated  that  the  Green,  Geneva,  and  Woods  Divisions'  fencing 
projects  would  begin  simul taneouly  on  September  15,   1990  under  a 
contract  with  Oakland  Fencing  Company.     By  the  Fall  of  1991,  all 
yards  would  be  completed,  with  the  exception  of  the  Potrero  Division. 

Bus  Lock  Experiment 

Presiaent  Rodis   inquired  about  the  status  of  the  experiment  to  lock 
a  certain  number  of  buses.     Mr.   Kenneth  Rodrigues,  Rail  Transporta- 
tion, Municipal  Railway,   reported  that  the  device  that  staff  is 
investigating  would  use  a  simple  clamp  on  the  rear  doors  of  the 
coaches.     He  explained  that   the  proposal  is  to  retrofit  20  motor 
coaches   that  will  be  used  on  school   trips  to  find  out  if  this  device 
is  going  to  be  subceptible  to  vandalism. 


**************** 


Introduction  of  New  Business 

Commissioner  Chin  requested  that  a  Public  Hearing  be  calendared  for 
the  September  11,   1990  meeting  regarding  the  noise  problems  with  the 
Hyde  Street  Cable  Car  at  Chestnut  and  Hyde  Streets  and  that 
interested  parties  be  notified  of  the  meeting. 


**************** 
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Report  of  the  General  Manager 


Mr.   Thomas  J.    Elzey,   General  Manager,  Public  Utilities,   informed  the 
Commission  that  a  response  had  been  sent  to  Ms.  Carol  Wilkins, 
Deputy  Mayor  for  Finance,   regarding  the  necessity  to  make 
adjustments  to  the  1990/91  as  a  result  of  the  State  budget  cuts. 
Mr.   Elzey  stated  that  in  the  response  to  the  Deputy  Mayor,  staff 
proposes  to  utilize  new  revenues  received  from  the  Metropolitan 
Transportation  Commission  and  requested  that  a  portion  of  these 
revenues  be  reserved  for:     1)  fuel  cost  increases  because  of  the 
Mideast  situation;   2)  wheelchair  lift  maintenance  needs;  3) 
increased  maintenance  capabilities  without  new  employees;  and  4) 
augmentation  of  secur i ty  services . 


**************** 


Resolution  No.  90-0301  -  Adopting  the  San  Francico  Municipal  Railway 
Short-Range  Transit  Plan  and  Capital  Improvement  Program  for  1990-99. 

Mr.   Bruce  Bernhard,   Director   of  Stragetic  Planning,  Municipal 
Railway,  highlighted  the  following  five  key  issues  of  concern 
regarding  the  Short-Range  Transit  Plan  and  Capital  Improvement 
Program  for   1990-99:     1)  additional  funding  needed  for  maintenance; 
2)   additional  service  needs;    3)   future  fares;   4)   operating  plans  for 
the  J-Line  Connection;   and  5)   implementation  schedule  for  Proof  of 
Payment  fare  collection . 

Mr.  Bernhard  stated  that  the  new  programs  that  were  approved  by  the 
Commission  were  in  fact  not  funded  in  the  City's  final  budget  due  to 
lack  of  funds  this  year.     Included  in  those  programs  were 
maintenance  and  additional  service  needs  due  to  overcrowding . 

On  the  issue  of  future  fares,   staff  recommended  maintaining  a  fare 
recovery  ratio  of  approximately  30%-33%  of  what  it  cost  to  provide 
the  service  and  to  retain  the  same  relationship  between  the  adult 
fare  and  the  Fast  Pass.     In  addition,   staff  recommended 
standardizing  the  discount  fares  by  making  the  senior"  and  handicap 
fares  similar   to  the  youth  fare. 

Regarding  the  type  and  level  of  service  on  the  J-Line  Connection, 
Mr.   Bernhard  stated  there  were  two  phases  to  the  project.     The  first 
phase  is  that  the  trackage  that   is  being  constructed  from  30th  and 
Church  Streets  to  the  Metro  Center  will  be  completed  in  January, 
1991.     The  second  phase  of  the  project  is  the  construction  of  two 
layover   terminals  which  will  enable  staff  to  extend  J-Line  service 
past  Metro  Center   to  San  Francisco  State  University  and  Stonestown. 

Finally,   Mr.   Bernhard  mentioned  that  the  implementation  for  Proof  of 
Payment  fare  collection  on  LRV s  is  scheduled  to  proceed  in  Auqust, 
1992  . 

Mr.   David  Pilpel  commented  on  various  aspects  of  the  Short-Range 
Transit  Plan.     He  indicated  support  for  the  rail  projects  and 
suggested  more  regional  coordination  and  telephone  information 
service.     Mr.   Pilpel  stated  that  he  would  like  to  see  privatization 
of  ball  park  service  in  the  plan. 

Commissioner  Chin  suggested  that  the  Commission  should  have  a  public 
hearing  on  the  Proof  of  Payment  issue  before  any  decision  is  made. 


90-0150 


President _Rodis  asked  about  the  lifespan  of  the  LRV ' s  and  if  the  LR 
fleet  is  going  to  be  phased  out  by  1995.     Mr.   Bernhard  replied  that 
Che  Metropolitan  Boston  Transportation  Authority  has  been  discussin 
the  lifespan  of  the  Boeing  car  with  the  Urban  Mass  Transportation 
Authority  (UMTA)  and  are  close  to  a  settlement  on  what  the  assumed 
life  on  the  Boeing  car  should  be.       Mr.  Bernhard  stated  that  the 
first  additional  vehicles  will  start  arriving  in  mid-1994,  which  ar 
net  increases  to  the  fleet  and  not  replacements  for   the  existing 
fleet.     Staff  anticipates  that  by  the  time  this  first  order  is 
completed  we  would  be  in  a  position  to  issue  a  follow-on  order  to 
replace  the  existing  fleet  of  LRV's. 


On  motion  of  Commissioner  Chin,  seconded  by  Commissioner  Chiesa 
Resolution  No.  90-0301  was  adopted. 


Resolution  Ho.   90-0305  -  Authorizing  the  Utilities  Engineering 
Bureau   co  request  proposals,   select  and  recommend  suitable 
consulting  engineering  firm(s)   to  provide  the  required  engineering 
services  to  perform  a  structural  study  of  the  Old  Moccasin 
Powerhouse . 

Mr.   Y.  C.   Yang,  President,  T.   Y.   Lin  International  spoke  in 
opposition  to  this  item.     Mr.  Yang  stated  that  three  years  ago  the 
Utilities  Engineering  Bureau  issue  request  for  proposals  for  the  Old 
Moccasin  Powerhouse  project  but  due  to  a  lack  of  funds   the  project 
was  aelayed.     He  mentioned  that  in  March  of  1990  UEB  contacted  him 
as  the  rirm  to  perform  the  work.     After  spending  five  months  of 
consiaerable  effort  and  money  to  negotiate  a  contract,   he  felt  that 
nis  firm  should  be  selected  to  do  the  work. 

Mr.  Thomas  J.   Elzey,   General  Manager,  Public  utilities,   stated  that 
the  reason  this  item  was  before  the  Commission  is  that  it  was  bid  in 
tieptember  of  1986,   which  makes  it  four  years  old  and  that  there  is  a 
price  inflation  of  33%  above  the  original  bid.     Also,   there  were 
changes  in  the  scope  of  work.     Mr.   Elzey  recommended  that   this  item 
be  rebid  cue  to  these  changes. 


On  motion  of  Commissioner  Chiesa,  seconded  by  Commissioner  Toupin, 
Resolution  No.   90-0305  was  adopted. 


**************** 


**************** 


Public  Comments 


Mr.   Pilpel  commented  on  the  PUC  calendar  format. 


**************** 


THEREUPON  THE   MEETING   WAS   ADJOURNED:      4:03  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


90-151 


PUBLIC  UTrUTIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  Department  Managers,  and 
the  City  Attorney,  hereby  approves  collection  of  charges  for 
damages  against  San  Francisco  Municipal  Railway  from  miscel- 
laneous debtors  In  the  amount  of  $3,339.69  for  the  month  of  July, 
1990 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

au,sm..,n..r         AUGUST    28  1990. 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  '-^ 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2041,  12-Inch  Ductile  Iron  Main  Installation  in 
Divisadero  Street  between  Page  Street  and  Golden  Gate  Avenue,  in  the  net  amount 
of  $303,725.00  to  Shaw  Pipeline  Inc.,  5  Thomas  Mellon  Circle,  Suite  234,  San 
Francisco,  California  94134,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  .f  AUGUST     23  19aC 


Secretary,  Public  Utilities  Commission 
BCA:fmd 


PUBLfC  UTrUTIES  COMMISSION 

CITV  MO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


90-0233 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department 
Contract  No.  2049,  8-Inch  Ductile  Iron  Main  Installation  in  Octavia  Street  between 
Market  and  Fulton  Streets,  in  the  net  amount  of  $210,500.00  to  Uniacke 
Construction,  Inc.,  5698  Diamond  Heights  Boulevard,  San  Francisco,  CA    94131,  as 
the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   AUGUST    28  1990 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 


90-02^4 

RESOLUTION  No.  


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2056, 
repair  and/or  replacement  of  deteriorated  wooden  members  of  timber  trestles 
is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
July  31,  1990;  and 

WHEREAS,  This  Commission's  Director    of  Contract  Compliance  Office 

determined  that  implementation  of    MBE/WBE/LBE  preferences  provided  for  in 

Ordinance  No.  175-89  resulted  in  Stacy  and  Witbeck,  Inc.,  being  the  lowest 
responsive  bidder;  now  therefore,  be  it 

RESOLVED,  That  this    Commission  hereby  awards    San  Francisco  Water 
Department  Contract  No.  WD-2056,  Bay  Division  Pipelines  No.  1  and  2  Timber 
Trestle  Repairs,  in  the  amount  of    $298,485.00  to  Stacy  and  Witbeck'  Inc 
P.O.  Box    11642,  San    Francisco,  CA    94101-7642,  as    the  lowest  responsive 
bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atitsmeetin^of  '    'A^^^UST      28  19.90 


Secretary,  Public  Utilities  Commission 


JYB:fmd 


PUBLIC  UTILITIES  COMMISSION 

cnry  and  county  of  san  francisco 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  awards  to  Advanced  Design,  301 
Mission  Street,  Suite  M-10,  San  Francisco,  California  94105,  as  the  sole 
responsive  bidder  for  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-815R,  Hetch 
Hetchy  Security  Lock  System,  in  the  amount  of  $51,928.75, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   Blin^lgy     28  19.9C 


Secretary.  Public  Utilities  Comnffssion 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. . 


90-0296 


M     .,n^nrn  Commission  awarded    San  Francisco  Water  Department  Contract 

No.  WD-1950,  Millbrae  Headquarters  -  Auto  Shop  and  Warehouse  Replacement  in  the 
amount  of  $2,871,000  to  Nibbi-Lowe  Construction;  and 

WHEREAS,    Modificaiton  to  the  contract    is  requested  to  enhance  operations 
and  maintenance,  to  address  items  which    are  unclear  in  the  contract  documents 
and  to  provide  time  extensions;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  approves  Debit  Contract  Modification  No.  1  in 
^ncA^'^S^'^^  °^  $136,571,88  to  San  Francisco  Water  Department  Contract  No.  WD- 
1950,  Millbrae  Headquarters  -  Auto  Shop  and  Warehouse  Replacement, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST     28  1990 


Secretary,  Public  U tilities  Commission 


PUBLIC  U  IILITItS  COMMISSION 

CITY  AND  CXJUNTY  OF  SAN  FRANCISCO 


90-0297 

RESOLUTION  No. 


WHEREAS,  Mr.  Arthur  Chin,   7254  Automotive  Machinist 
supervisor  I     retired  June  30,   1990  after  27  years  of  exemplary 
service  to  the  City  and  County  of  San  Francisco;  and 

WHEREAS,   Normally,   the  replacement  of  an  employee 
receiving  compensation  in  lieu  of  sick  leave  credits  cannot  be 
made  until  such  payment  has  been  recovered  from  appropriations 
made  for  personal  services,   except  where  Department  requirements 
are  such  that  said  position  must  be  filled  immediately;  and 

WHEREAS,   The  loss  of  the  Automotive  Machinist  Supervisor 
over  a  prolonged  period  of  time  will  seriously  impact  the  effec- 
tiveness of  the  CDD  Auto  Shop  in  the  daily  maintenance  and  repair 
of  the  large  vehicular  and  construction  equipment  fleet  in  the 
City  Distribution  Division  as  well  as  other  Bureau's  who  work 
order  vehicular  maintenance  with  the  shop;  and 

now  THEREFOREf'^bf  it^""'''  available  from  excess  salary  savings; 

RESOLVED,    That  this  Commission  hereby  request  the 
Mayor  and  Board  of  Supervisors  to  approve  the  immediate  fill 
behind  of  the  7254  Automotive  Machinist  Supervisor  I,  position 
which  became  vacant  on  June  30,  1990. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of          ftUGUST    28  I9gn 


Secretary.  Public  Utilities  Commismon 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 
RESOLUTION  NO  


WHEREAS,  under  the 
3.501,  the  General  Manager, 
Civil  Service  and  Temporary 
therefrom;  and 


authority  of  Charter  Section 
PUC  is  authorized  to  make  Non 
appointments  and  removals 


WHEREAS,   such  appointments  and  removals  have  been 
ordered  by  the  General  Manager.   PUC;  and 


WHEREAS,   the  General  Manager.   PUC.   has  requested 
commission,   ratification  and  approval  of  such  appointments 
and  removals ;   now  therefore  be  it 


RESOLVED,   the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  July  1990. 


217C-2 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  ?IUGUST     28  1990 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


WHEREAS,  The  City  Attorney  has  recommended  to  the  Public  Utilities 
Commission  that  it  obtain  the  services  of  a  professional  Engineering  firm 
to  perform  the  comprehensive  examination  of  engineering  and  hydrological 
factors  required  for  a  water  rights  analysis  of  the  Tuolumne  River  Basin  to 
provide  the  information  needed  for  the  development  of  the  defense  of  Hetch 
Hetchy  Water  and  Power  and  the  San  Francisco  Water  Department; 

WHEREAS,   The  City  attorney,   as  legal  counsel   for  the  Public  Utilities 
Commission,   requires  the  expert  assistance  of  a  water  rights  engineering 
firm  to  compile  information  relating  to  San  Francisco's  water  rights  and 
provide  other  litigation  support;  and 

WHEREAS,   Murray,   Burns  and  Kienlen  of  Sacramento,   California  has  been 
evaluated  by  the  City  Attorney,  Hetch  Hetchy  Water  and  Power,   and  the 
City's  water  rights  counsel,   as  being  uniquely  qualified  to  perform  an 
engineering  and  hydrological  evaluation  of  water  rights  on  the  Tuolumne 
River  Basin;  and 

WHEREAS,   Murray,   Burns  and  Kienlen  is  willing  to  provide  water  rights 
consulting  services  in  accordance  with  the  agreement  entitled  "Agreement 
Between  the  City  Attorney's  Office  and  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  and  Murray,   Burns  and  Kienlen;"  be  it 

RESOLVED,   That  the  Public  Utilities  Commission  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  an  agreement  with  Murray,   Burns  and 
Kienlen  for  professional  services  for  one  year  from  contract  certification 
in  an  amount  not  to  exceed  $100,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST    28  1990 


Secretary,  Public  Utilities  Commissi^ 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. .  90-0300 


WHEREAS,   Pursuant  to  Public  Utilities  Commission  Resolution 
No.   89-0085,   the  Commission  did  employ  the  law  firm  of  Downey, 
Brand,   Seymour  &  Rohwer  f.ox  temporary  and  expert  services  to  work 
with  the  City  Attorney  and  the  Commission  in  identifying 
additional  sources  of  water,   negot i at  i ng  agreements  for  the 
purchase  of  additional  w  ter  supplies,  working  with  various 
state,   federal  ."snd  local  agencies  regarding  the  obtaining  of 
additional  water  supplies,  and  advising  Commission  on  legal 
issues  pertainiiiQ  to  obtaining  additional  water  s-pplies; 

WHEREAS,    The  primary  purpose  in  hiring  said  law  firm  was  to 
obtain  the  services  of  Anne  Jeffrey  Schneider,    Esq.,   an  attorney 
with  said  tirm;  and 

WHERJ;aS,  The  Commission  has  been  informed  by  Downey,  Brand, 
et  al.   and  Ms.  Schneider  that  Ms.  Schneider  has  ]:f'-  the  employ 
of  said  firm  and  will  now  be  joining  the  women- owned  firm  of 
Grueneich,  Ellison  &  Schneider;  and 

WHEREAS,  The  Commission  desires  to  continue  the  retention 
of  Ms .   Schneider  for  the  purpose  of  providing  the  above  described 
legal  services;   now,   therefore,   be  it 

RESOLVED,  That  the  Commission  hereby  directs  the  City 
Attorney  to  terminate  the  Commiss ion 's  contract  with  the  law  firm 
of  Downey,   Brand,   Seymour  &  Rohwer;   and  be  it 

FURTHER  RESOLVED,  That  the  Commission  does  hereby  agree  to 
enter  into  a  professional  services  contract  for  tht-  employment  of 
the  law  firm  of  Grueneich,   Ellison  &  Schneidei    for   the  provision 
of  legal  services  described  above. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf  MGU^l      28  199C 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTfLITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  The  San  Francisco  Municipal  Railway  is  required  by  the  Urban  Mass 
Transportation  Administration  to  prepare  an  annual  Short-Range  Transit  Plan 
and  Capital  Improvement  Program;  and 

WHEREAS,  The  San  Francisco  Municipal  Railway  Short-Range  Transit  Plan  and 
Capital  Improvement  Program  for  1990-99  conforms  to  the  requirement  of  UMTA 
and  the  Metropolitan  Transportation  Commission;  and 

WHEREAS,  The  Short-Range  Transit  Plan  and  Capital  Improvement  Program 
presents  Muni's  plans  for  service,  financial,  and  capital  development  over  the 
next  nine  years;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  adopts  the  San  Francisco 
Municipal  Railway  Short-Range  Transit  Plan  and  Capital  Improvement  Program  for 
1990-99. 


1271K 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST    28  1990 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 

90-0302 

RESOLUTION  Na  


WHEREAS,   KPIX  Television,   KCBS  Radio,   and  The  San  Francisco  Examiner 
Newspaper  "Beat  the  Backup"  campaign  will  be  promoting  the  use  of 
public  transit  in  the  San  Francisco  Bay  Area  to  reduce  traffic 
congestion  and  its  related  problems;  and, 

WHEREAS,   In  conjunction  with  this  promotion,   the  media  has  requested 
that  the  member  agencies  of  the  Regional  Transit  Association  TrtA) 
participate  in  a  regional  effort  to  promote  the  use  of  transit  by 
offering   (50)    fifty  free  regional  transit  passes  good  from 
October  1,    1990  through  September  30,    1991  on  any  RTA  system;and, 

WHEREAS,   The  RTA'a  Board  of  Control  has  endorsed  The  1990  "Beat  the 
^cn^"?".^^"'^^^?"'    including  a  promotional  contest  that  will  give  away 
(50)    fifty  regional  transit  passes;  and, 

WHEREAS,   The  Commission  endeavors  to  promote  the  use  of  public  transit 
in  co-operation  with  other  Bay  Area  regional  transit  agencies;  now, 
therefore ,   be  it  ^  t  , 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway  to 
^^n?  ^^-^i"  Regional  Transit  Association  operators  in  providing 

(50)   fifty  free  regional  transit  passes  for  unlimited  rides  on  Bay 
Area  transit  systems,   including  the  Municipal  Railway  from 
October  1,   1990  through  September  30,  1991 


btbkuprs.doc 


/  hereby  certify  that  ^^^^''^^j"^  2f^]%S  ""^  ^^^^^^^^  Utilities  Commission 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


90-0303 

RESOLUTION  No.  


WHEREAS,    This   Commission   by   its   Resolution   No.    900119   adopted   April  10 
1990    authorized    the     solicitation    of    proposals    for     professional  transit 
consulting   services   to  provide   professional   covert   observation   of   Cable  Car 
fare  collections;  and 

WHEREAS,  Funds  in  the  amount  of  $20,000  are  available  for  this  work  in  the 
Transportation  Division  Operating  Budget  Fund  Group  31-001  subobject  1003;  and 

WHEREAS,  Three  proposals  for  said  services  have  been  received  and  analyzed 
by  the  Railway's  Committee  with  due  consideration  of  DBE/AA  requirements;  and 

WHEREAS,  After  a  thorough  evaluation  of  the  proposals  submitted,  including 
the  supplemental  material  furnished;  and 

WHEREAS,  Western  Security  Bureau,  Inc.  was  ranked  first  by  the  committee 
after  MBE/WBE/LBE  preferences  were  applied;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of  the 
Public  Utilities  to:  (1)  Enter  into  an  agreement  with  Western  Security 
Bureau,  Inc.  as  being  a  qualified  and  responsive  firm;  (2)  Negotiate  the 
detailed  scope  of  work  and  an  appropriate  fee  with  said  firm;  (3)  Execute  a 
professional  services  contract  with  the  aforementioned  firm  in  an  amount  not 
to  exceed  $20,000  for  the  fiscal  year  90-91. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a.  Us  .eetin,  AUGUST     28  1990 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 

30-0304 

RESOLUTION  Na  


WHEREAS,  On  March  13,  1990,  the  Public  Utilities  Commission 
authorized  bid  call  for  Contract  No.  MR-869,  Potrero  Facility 
Rehabilitation. 

WHEREAS,  On  July  10,  1990,  the  Public  Utilities  Commission  received 
bids  for  the  subject  contract. 

WHEREAS,  In  order  to  resolve  protests  received  and/or  to  implement 
Disadvantage  Business  Enterprise  (DBE)  Goals  the  Public  Utilities 
Commission  will  be  unable  to  award  the  contract  to  the  lowest  responsive 
bidder  within  60  days  following  receipt  of  bids;  and 

WHEREAS,  Steps  are  currently  being  taken  to  award  the  contract  to 
the  lowest  responsive  bidder;  and 

WHEREAS,  Section  6.1  of  the  Administrative  Code  requires  that  award 
of  a  contract  be  made  not  later  than  60  days  after  receipt  of  bids  unless 
the  time  for  letting  such  contract  be  extended  by  resolution  of  the  Board 
of  Supervisors  upon  recommendation  of  the  Department  Head,  Board  or 
Commission  responsible  for  such  award;  now,  therefore,  be  it 

RESOLVED,    That    this    Commission    hereby    requests    the    Board  of 
Supervisors'  approval  to    extend  the  time    for  award  of    Muni  Contract  No 
MR-869,  Potrero  Facility  Rehabilitation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of          aUGUST    28  1990  


REC:fmd 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 

90-0305 

RESOLUTION  Na  


WHEREAS,  The  need  to  study  the  seismic  integrity  and  structural 
reinforcement  required  for  the  continued  use  of  Old  Moccasin  Powerhouse  has 
been  determined;  and 

WHEREAS,  The  expertise  and  services  of  consulting  engineering  firm(s)  are 
required  due  to  the  lack  of  available  personnel  within  the  Utilities 
Engineering  Bureau;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Utilities  Engineering 
Bureau  to  request  proposals,  and  to  select  and  recommend  to  this  Commission 
suitable  consulting  engineering  firm(s)  to  provide  the  required  engineering 
services . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  _AUGUST_^8_I9M 


Secretary,  Public  Utilities  Commission 


